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PERSONAL. 


Mr. Wilham B. Durant has been made Prestdent of the 
Water Board at Cambridge, Mass. 

Mr. Charles Steiner has been appointed Draftsman for 
the Missouri Valley Bridge & Iron Works, of Leavenworth, 
Kan. 

Mr. William R Mooney, Trainmaster of the Concord 
Division of the Boston & Maine R. R., has been appointed 
Superintendent of that division. 


Mr. G. H. Condict, of the Electric Vehicle Co., has been 
appointed Consulting Engineer of the Columbia & Elec- 
tric Vehicle Co., with headquarters at Hartford, Conn. 


Mr. Garrett Bogart, Division Superintendent of the Dela- 
ware, Lackawanna & Western R. R., at Scranton, Pa., 
has resigned. He has been in the company’s service for 
42 years. 

Mr. R. V. West, Superintendent of the electric light 
plant of Middletown, Pa., has been appointed Superin- 
tendent of the People’s Electric Light, Heat & Power 
Co., of Nanticoke, Pa. 

Mr. C. FB. Lytle, Superintendent of the Duluth, South 
Shore & Attantic Ry., has been appointed General Super- 
intendent of this road and of the Mineral Range R. R., 
with offices at Marquette, Mich. 

Mr. F. F. Griswold, of Manchester, N. H., who recently 
graduated from Tufts College, has been appointed an 
assistant In the Sewer Department at Worcester, Mass., 
under Mr. Eddy, Superintendent of Sewers. 


Mr. W. G. Besler, Division Superintendent of the Chi- 
cago, Burlington & Quincy R. R., at Beardstown, Ill., has 
been appointed Division Superintendent of the Phila- 
delphia & Reading R. R., with office at Reading, Pa. 


Rear-Admiral A. S. Crowninshield, Chief of the Bureau 
of Navigation, U. S. N., sailed for Europe on the ‘‘Cam- 
pania,”’ on July 15, to look into the methods of foreign 
navy departments in the housing of naval forces in bar- 
racks. 

Mr. W. C. Hollister has been appointed Train Master of 
the First District and Branches (including Washington 
County Branch) of the Baltimore Division, Baltimore & 
Ohio R. R. He succeeds Mr. C. W. Galloway, who has 
been promoted. 


Mr. F. H. Newell, Hydrographer of the United States 
Geological Survey, recently delivered a lecture on ‘“‘The 
Public Lands of the United States’’ before the Engi- 
neers and Architects’ Assoctation of Southern California, 
at the Chamber of Commerce, Los Angeles, Cal. 


Mr. Arthur P. Davis, Assoc. M. Am. Soc. C. E., has been 
appointed Hydrographerof the Isthmian Canal Commission 
Mr. Davis held a similar position under the Nicaragua 
Canal Commission, and will leave soon to take charge of 
the investigations of stream flow, rainfall, water storage. 
ete., for the entire isthmus. 

Mr. Nicholas de Danilowski, Managing Director of the 
Pontiloff Iron Works, St. Petersburg, Russia, is now 
visiting this country in order to inspect the large steel 
works, shipbuilding plants, ordnance shops, etc. His 
firm is now engaged on contracts for guns and torpedoes 
for the Russian Government. 


Lieut. V. N. Kolomeilzoff, of the Imperial Russian Navy, 
and a detachment of 28 Russian naval engineers, have 
recently arrived at New York city for the purpose of wit- 
nessing the placing of the engines in the new Russian 
crulser “‘Variag” that is being built by the Cramps’ Ship- 
building & Engine Co., of Philadelphia, Pa. 

Mr. Kivas Tully, Consulting Engineer on Public Works 
for the Provincial Government and Chief Engineer of the 
Toronto Harbor Board, has been elected the first Presi- 
dent of the Engineers’ Club, recently organized at To- 
ronto, Ont. Mr. Tully is over 80 years of age but still 
continues in the active practice of his profession. 

Mr. William J. Jackson, Local Agent of the Chicago & 
Ecstern Illinois R. R., at Chicago, has been appointed 
Assistant General Superintendent of that line. Mr. Har- 
ley B Harper, Superintendent of the Brazil Diviston, will 
Succeed Mr. Jackson, and Mr. Harper will in turn be suc- 
ceeded by Mr. George H. Trenary, now Chief Clerk to the 
General Superintendent. 


Mr. L. BE. Johnson, General Superintendent of the Nor- 
folk & Western R. R., has been appointed General Mana- 
Ser, to succeed Mr. J. M. Barr, resigned. He will have 
charge of the Transportation and Traffic Department, with 
offices at Roanoke, Va. 


Mr. James ¢, Cassell, Division Superintendent of the 


Norfolk & Western R. R., has been appointed General 
Superintendent to succeed Mr. L. E. Johnson, who bas 
been promoted to the office of General Manager. 


Mr. Tokumo Katayama, architect, of Japan, is visiting 
this country to investigate systems of steel frame con- 
stru. ‘ion, with a view to placing orders for the structural 
work of the new palace to be built at Tokio for the Crown 
Prirce. The building will be 400 x 300 ft., two stories 
high, and wi!l cost about $2,000,000. He is accompanied 
by two assistants, Messrs. K. Ishii and K. Iwashito. 

Ex-Governor Lorrin A. Cooke, of Winsted; Professor 
Edward H. Jenkins, of the Connecticut Experiment Sta- 
tion, New Haven; ex-Senator John A. Woodruff, M. D., 
of Sherman; Robert A. Cairns, City Engineer of Water- 
bury, and Representative Frank A. Gallaher, of Essex, 
have been appointed members of the new State Sewerage 
Commission of Connecticut. Messrs. Cooke and Gallaher 
are the only new members. 


Mr. A. M. Waitt is now Superintendent of Motive Power 
of the entire system of the New York Central R. R., and 
several changes have been made in the division offices. 
Mr. E. E. Davis is Assistant Superintendent of Motive 
Power, and F. W. Brazier is Assistant Superintendent of 
Rolling Stock. Mr. Davis has supervision of the locomo- 
tive shops and the repairs, maintenance and distribution 
of motive power, while Mr. Brazier will exercise the same 
authority in the car department. Mr. James Buchanan 
and Mr. G. H. Hazleton will be Division Superintendents 
of Motive Power, instead of assistants, the former having 
jurisdiction on the Middle and Hudson Divisions, and the 
latter on the Western Division. Mr. P. T. Lonergan, 
Master Mechanic, has been made Division Superintendent 
of Motive Power, with jurisdiction over both locomotive 
and car departments on the Rome, Watertown & Ogdens- 
burg Division. The authority of Mr. James Macbeth, 
Master Car Builder, at East Buffalo, has been extended 
over the entire Western Division on car business. The 
position of Master Car Builder at Rochester has been 
abolished, and Mr. J. Westervelt, by whom it was held, 
will hereafter have the title of General Foreman, under 
Mr. Macbeth. The jurisdiction of Mr. F. W. Chaffee, 
Master Car Builder at West Albany, has been extended 
over the Middle Division, and that of Mr. S. T. Case, of 
Mott Haven, over all points on the Hudson Division. Mr. 
H. M. Butts has been appointed Supervisor of Passenger 
Equipment. Mr. George Thompson has been appointed 
Division Superintendent of Motive Power for the Pennsyl- 
vania Division, with supervision of the repairs and main- 
tenance of motive power and rolling stock, and head- 
quarters at Corning, N. Y. 


OBITUARY. 


Mr. George W. Morris, President of the A. French Spring 
Co., of Pittsburg, Pa., died at Shadyside, Va., July 8. 

Mr. James Burrell Hurlbut, of Chicago, President of 
the Portland Cement Paving Co., died July 11, at the age 
of 68. 


Mr. Wm. G. Johnson, civil engineer, formerly connected 
with the Philadelphia & Reading R. R.. committed suicide 
at Philadelphia, Pa., July 12. 


Mr. James McDonald, a chemist in the employ of the 
Kings County Oil Works, died at Greenpoint, N. Y., July 
14, of heart disease. His death was mainly the result of 
a shock from being struck by lightning on July 13. 


Mr. Walter A. Luckenbach, Superintendent of the En- 
gineering Department of the Luckenbach Towing & Wreck- 
ing Co., died at his home in Brooklyn, N. Y., on July 8, 
aged 23 vears. He was a graduate of the Brooklyn Poly- 
technic Institute and of the Stevens Institute, at Hobo- 
ken, N. J. 


Mr. George W. Leuffer, who was engineer of several 
early railways in Pennsylvania, died at New Florence, 
Pa., July 14, at the age of 85. He assisted in the 
surveys of the Pennsylvania R. R., and is sald to have 
located the Horseshoe curve in the Allegheny Moun- 
tains. At one time he was Surveyor of Luzern Coun- 
ty, Pa. 

Mr. Charles J. Pusey, President and General Manager 
of the Irondale, Bancroft & Ottawa R. R., died at Peter- 
borough, Ont., Canada, July 16. He was born in Pennsyl- 
vania in 1837. He was President of the Hudson Suspen- 
sion Bridge & New England R. R. in 1876, and later 
General Manager of the Sodus Point & Southern Ry. He 
became President of the Irondale, Bancroft & Ottawa R. 
R. about ten years ago, and was also President of the 
Brockville & New York Bridge Co., which proposes to 
build a bridge over the St. Lawrence at Brockville, Ont. 


Sir Alexander Armstrong, K. C. B., formerly Director 
General of the Medical Department of the British Navy. 
died in England on July 3, aged about 79 years. He was 
best known for his Arctic explorations, having served on 
five continuous voyages and being present on the discovery 
of the Northwest Passage. He was the author of “A 
Personal Narrative of the Discovery of the Northwest 
Passage,’” and of ‘“‘Observations on Naval Hygiene, Par- 
ticularly in Connection with Polar Service.’’ 

Mr. Russell Farnham Lord, M. Am. Inst. M. E., of New 
York city and Port Jervis, N. Y., died July 12, at the 
age of 61. He was the son of Russell F. Lord, Chief 
Engineer of the Delaware & Hudson Canal Co. He grad- 
ated from the Sheffield Scientific School, Yale University, 
and served through the Civil War. After the war he 
went West and practiced as a mining engineer. In 1886 
he was appointed Chief Engineer to the Government of 
Salvador. Six years later he went to Ecuador to de- 
velop the mining property of the Playa de Oro Co. In 
1897, on account of failing health, he returned to New 
York. He was about to return to Ecuador when an acute 
attack of Bright’s disease caused his death. 


ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 
AMERICAN BOILER MANUFACTURERS’ ASSOCIATION 
July 24-27. Annual meeting, Cleveland, O. Secy., 
D. Farasey, Cleveland, O. 
THE LOUISIANA ENGINEERING SOCIETY. 
Aug. 8. Secy., J. F. Coleman, 712 Union St., New Or- 
leans, La. 
WISCONSIN STATE CHEMICAL ASSOCIATION 
Aug. 11. Secy., I. Ladoff, 154 Knapp St., Milwaukee, 


Wis. 
MONTANA SOCIETY OF ENGINEERS. 

Aug. 12. Butte, Mont. Secy., A. S. Hovey, Nat'l Bank 
Bldg., Helena, Mont. 

INTERNATIONAL ASSOCIATION FOR TESTING MA- 
TERIALS, AMERICAN SECTION. 

Aug. 15, 16. Annual meeting at Pittsburg, Pa. Secy., 
Richard L. Humphrey, City Hall, Philadelphia, Pa 
SOCIETY FOR THE PROMOTION OF ENGINEERING 

EDUCATION. 

Aug. 17-19. Annual meeting, Columbus, O. Secy., Al- 
bert Kingsbury, Durham, N. H. 

AMERICAN ASSOCIATION FOR THE ADVANCEMENT 
OF SCIENCE. 

Aug. 21-26. Annual meeting at Columbus, 0 
Prof. Frederick Bedell, Ithaca, N. Y. 
Prof. B. F. Thomas, Columbus, O 

ENGINEERS’ CLUB OF TORONTO. 

Sept. 5. Secy., Willis Chipman, 103 Bay St 


Secy., 
Local Secy., 


Toronto, 


anada. 
CENTRAL STATES WATER WORKS ASSOCIATION 


Sept. 5 to 7. At Cincinnati. Secy., John Fisher, 
Hamilton, O. 

NATIONAL SSOCIATION OF MUNICIPAL ELEC 
TRICIANS. 


Sept. 5 to 7. Wilmington, Del. 
ASSOCIATION OF EDISON ILLUMINATING COMPA 


NIES. 
— 12. Annual meeting, Philadelphia Secy., Wilson 
. Howell, P. O. Box 114, Newark, N. J. 
ROADMASTERS’ ASSOCIATION OF AMERICA 
Sept. 12 to 15. Annual meeting at Detroit. Secy.. J. B 
Dickson, C. & N. W. Ry.. Sterling, 11. 
NEW ENGLAND WATER-WORKS ASSOCIATION 
Sept. 13 to 15. At Syracuse, N. Y. Secy., J. C. Whit- 
ney, Newton. Mass. 
LEAGUE OF AMERICAN MUNICIPALITIES 
Sept. 19 to 22. At Syracuse, N. Y. Secy., B. F. Gitkt- 
son, New York city. 
AMERICAN SOCIETY OF RAILWAY SUPERINTEND 
ENTS. 
Sept. 20. 
Park, N. J. 
AMERICAN INSTITUTE OF MINING ENGINEERS 
Sept. 25. Annual meeting. San Francisco Cal. Secy. 
R. W. Raymond, 99 John St.. New York city 
EASTERN MAINTENANCE OF WAY ASSOCTATION 
Sept. 26 to 29. Portland, Me. Secy.. F. C. Stowell, B. & 
M. R. R., Ware. Mass. 
AMERICAN STREET RAILWAY ASSOCIATION 
Oct. 17. At Chicago. Secy., T. C. Penington, Chicago 


Til. 
ASSOCIATION OF RAILWAY SUPERINTENDENTS OF 
BRIDGES AND BUILDINGS. 
Oct. 17. At Detroit. Secy., 8. F. Patterson, RB & M 
R. R., Concord, N. H. 


Detroit. Secy., C. A. Hammond, Asbury 


AMERICAN RAILWAY ENGINEERING AND MAIN 
TENANCE OF WAY ASSOCTATION.—At the meeting held 
in Chicago, July 14, the list of charter members was 
closed, and chairmen and vice-chairmen were appointed 
for the 15 general committees which are to take up the 
following subjects for investigation: (1) Grading: (2) 
Ballasting; (3) Ties; (4) Rails: (5) Track; (@) Bulldings: 
(7) Bridges and Trestles; (8) Masonry: (9) Crossings, 
Fences and Cattleguards: (19) Signs: (11) Signaling and 
Interlocking Plants; (12) Records, Accounts and Reports: 
(13) Standard Rules, Regulations, Organization, Titles and 
Code; (14) Water Service; (15) Yards and Terminals. 

INTERNATIONAL ASSOCIATION FOR TESTING MA- 
TERIALS.—This association decided in 1895 to hold its 
second congress at Paris in 1900. It now appears, how- 
ever, that under a ministerial decree the authorities of 
the Paris Exhibition have organized a series of congresses, 
including one on ‘‘Methods of Testing Materials,” {n which 
the International Association will probably be invited to 
participate. The association has therefore abandoned the 
intention of holding a separate congress of its own, and 
will accept an invitation to participate in the general 
congress, on condition that it is given accommodation for 
a session at which to discuss its own affairs. The Counctfl 
will decide as to which, ff any, of the technical problems 
before the association have advanced far enough to be 
presented to the Paris Congress. 

° L. von Tetmajer, President. 

INTERNATIONAL ACETYLENE ASSOCIATION.—The 
annual meeting was held July 11 at the Great Northern 
Hotel, Chicago, and was well attended. The scope of 
the association was extended to include, in addition to 
manufactures of gas generators and carbide, manufact- 
urers of burners and other acetylene supplies. Arrange- 
ments were made to admit as associate members such 
persons as scientific men, inventors, agents, salesmen, and 
others interested in the development of acetylene illumina- 
tion.. A plan was also perfected for the establishment 
of local chapters, in which members are to meet socially 
at convenient locations. 

The following are the present officers for current 
period: President, George Landis Wilson, Chicago; Vice- 
President, W. T. Reynolds, Dana, Ind.; Secretary and 
Treasurer, J. B. Carroll, Chicago. The next meeting will 
be held Feb. 13, 1900. 


AMERICAN SECTION OF THE INTERNATIONAL AS- 
SOCIATION FOR TESTING MATERIALS.—The second 
annual meeting will be held at Pittsburg, Pa., on Tues- 
day and Wednesday, Aug. 15 and 16. The hotel head- 
quarters will be at the Monongahela House, Smithfield 
and Water Sts., where members can secure accommo4a- 
tions at the reduced rates, from $2.50 to $4.50 per day. 
The sessions will be held in the rooms of the Engineers’ 
Society of Western Pennsylvania, 410 Penn Ave. 

The following provisional programme for the meeting 
has been authorized by the Executive Committee: 

Aug. 15. At 10:30 a. m. the opening session will com- 
mence, at which reports will be presented from the offi- 
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cers of the American Section, from the officers of the 
International Council, and from the technical commit- 
tees. At 2 p. m. there will be a visit to the furnaces, 
mills and laboratories of the Edgar Thomson Steel Works, 
by courtesy of the Carnegie Steel Co. At 6:30 p. m. there 
will be a dinner at the Monongahela House. At 8:30, the 
evening session will be opened by an address from the 
chairman, followed by the preliminary report of the 
American members of the International Committees on 
Standard Specifications and Methods of Testing Iron and 
Steel. This will be followed by a discussion on standard 
specifications for iron and steel. 

Aug. 16. At 10 a. m. the concluding session will be 
opened by the presentation of the preliminary reports of 
the American members of the International Committees 
on Cement, Stone and Paints, followed by the preliminary 
report of the Committee on Impact Tests. Prof. Will- 
iam K. Hatt will present a paper on ‘‘The Comparison 
of Steel Plates in Flexure and Tension.’ In the after- 
noon opportunity will be given for visiting the works of 
the Westinghouse Electric & Manufacturing Co. and 
other industrial establishments. 


NEW PUBLICATIONS. 


REPORT ON PORTO RICO TO THE MERCHANTS’ 
ASSOCIATION OF NEW YORK.—By Wm. R. Corwine. 
Delegated to Visit that Island for the Purpose of 
Making an Investigation of its General Conditions 
from a Commercial Standpoint. Paper; 6x9 ins.; pp. 
rot Address the Association, 346 Broadway, New York 
City. 


MILL CONSTRUCTION.—Circular 74 of the Boston Manu- 
facturers’ Mutual Fire Insurance Co. Pamph.; 8% x 
10% Ins., with seven plates 12% x 9% !ns.; pp. 9. 


This pamphlet, with the accompanying plates, describes 
fully the standard mill construction, or, as it is often 
called, slow-burning construction, approved by the above 
company. The plates are very complete and clear, and 
should be secured by everyone interested in studying this 
type of factory building construction. 

HOW TO BUILD FIREPROOF.—By Francis C. Moore, 


President Continental Fire Insurance Co. Paper; 
5% «x ins.; pp. 130; illustrated. 

This is the second edition of this publication, and it has 
been enlarged by the addition of about 35 pages of text 
and illustrations describing the effects of a number of re- 
cent fires in fireproof buildings. As we stated in review- 
ing the first edition of the book, the author's statements 
and ideas are open to criticism in important particulars, 
but on the whole the book is a semi-technical exposition 
of the subject of fireproof building construction and fire 
protection which contains much that is of value. 
DEPARTMENT OF PUBLIC WORKS AND SURVEYS, 

SARAWAK.~—Report for 1898. By H. D. Ellis, M. Can. 
Soc. C. E., Superintendent. Kuching, Sarawak: Ad- 


dress the Department. Paper; 6 x 9 ins.; pp. 48; 
tables 


The principal ‘work covered by this report had to do 
with wharves, water-works, streets and roads in and near 
Kuching, the capital of Sarawak, in the western part of 
Borneo. All engineers on the outposts of civilization will 
appreciate the work being done by Mr. Ellis with native 
labor, and often with Httle or no modern appliances. For 
instance, he tells how it takes six men and a foreman 
from 1% to 2 days to drive a 12 x 12-in. pile 25 ft., with 
an average time between blows of 7.13 minute and a cost 
of about $5 per pile for labor. 

THE ENGINEERING SOCIETY ANNUAL OF THE UNI- 


VERSITY OF GEORGIA.—Published by the Society, 
Athens, Ga. Paper; Svo.; pp. 66; illustrated. 


This is the fourth annual publication of the Society, and 
contains the following papers: “‘A Few Points on Light- 
ning Protection,”” A. H. Patterson; “‘Street Cleaning in 
Our Large Cities," John H. MeIntosh; ‘“‘The Rotary 
Field,”’ C. R. Andrews; “‘Sewage Disposal,’’ Emory P. 
Shannon; ‘“‘Tall Buildings,’’ Kieffer Lindsey; ‘‘Chemical 
Principles in a Photographic Negative,’’ Atherton Seidell; 
“City Franchises,” C. M. Strahan; ‘‘Liquid Air,”’ F. M. 
Brockman; “‘A Neglected Municipal Duty,’’ Hugh N. 
Starnes; ‘‘Suggested Improvements in the Filtering Plant 
of the Athens City Water-Works,"’ E. Lyndon and C. M. 
Strahan; ‘‘Electricity on War Vessels,’ D. J. D. Myers; 
“Drawing in the University of Georgia,’, Prof. E. L. 
Griggs; ‘‘Bear Creek Camp,"’ Clarence N. Cook; ‘“‘Tests 
of Vitrified Brick,’’ J. W. Barnett; “The Electrical De- 
partment and Its New Equipment,’’ V. H. Davenport. 


TRADE PUBLICATIONS. 


(The standard sizes for pampblets and trade catalogues recom- 
mended by all the principal engineering societies of the United 
States are : 344 x6 ins., 6x 9 ins.. and 9 x 12 ins.) 


THE MASON GOVERNOR.—The Mason Regulator Co., 
Boston, Mass. Paper; 7 x 10 ins.; pp. 16; illustrated 
This pamphlet describes the construction and operation 
of the steam pump governor made by the above company. 
CARS.—The Bloomsburg Car Mfg. Co., Bloomsburg, Pa. 
Paper; 6% x 9% ins.; pp. 72; illustrated. 

This is a descriptive catalogue of the large line of stand- 
ard railway cars, dump cars, logging cars, mining cars, 
and car wheels and trucks manufactured by the company 
named. 

PITTSBURG FEED-WATFR HEATERS.—Pittsburg Feed- 


Water Heater Co., Pittsburg, Pa. Paper; 6 x 9 ins.: 
pp. 40; illustrated. 


This is an illustrated descriptive catalogue of the vari- 
ous sizes of feed-water heaters and purifiers of both the 
open and closed types which are manufactured by the 
company named. 

RECENT LOCOMOTIVES.—Baldwin Locomotive Works 
Philadelphia, Pa. Paper; 9 x 6 ins.; pp. 32; illust-ate?. 

This is No. 14 of the firm’s pamphlets, and contains 
illustrations of a number of locomotives for home and 
foreign railways. The latter include engines for Egypt, 
Russia, Finland and South America. There are also en- 
gines for Alaske and Honolulu. 


VENTILATION AND HEATING.—B. F. Sturtevant Co., 
Boston, Mass. Paper; 7 x 10 ins.; pp. 53. 

This pamphlet contains a list of buildings and steam- 
ships in which the above company’s apparatus for ven- 
tilation and heating have been installed. The various 
buildings, etc., are arranged geographically by states, and 
include almost every variety of structure. 


PORTABLE GRAVITY CONCRETE MIXERS.—The Con- 
tractors’ Plant Co., 85 Water St., Boston, Mass. 
Paper; 8 x 6 ins.; pp. 32; illustrated. ‘ 

This pamphlet is devoted to the concrete mixer described 
in our issue of Jan. 5, 1899. The illustrations, text and 
testimonials indicate that the company is reaching out 
in many directions in the extension of its business. 


ELECTRIC MOTORS AND APPARATUS.—The Bullock 
Electric Mfg. Co., Cincinnati, O. Paper; 9 x 6 ins.; 
pp. 62; illustrated. 

The special feature of the company’s dynamos, motors, 
etce., are described and illustrated. The dynamos are 
shown attached to various types of engines, while the 
motors are shown as applied to printing presses, machine 
tools, etc. 


CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OPENING BIDS. 
Bids to be See Eng. 
a. Work. Place. News. 
July 20.Swamp drainage, Newark, N. J. .........June 22 
Advertised, Eng. News, June 22 to July 13. 

July 20.Portland cement, Mobile, Ala. ..... -++..June 22 
Advertised, Eng. News, June 22 to July 13. 

July 20.Electric plant and bonds, Monroe, N. C. ..June 29 
Advertised, Engineering News, June 29. 

July 20.Sewers, and pire, Columbus, Miss. ......June 29 
Advertised, ng. News, June 29 to July 13. 

July 20.Water-works, Monroe, N. C. ......... ....June 29 
Advertised, Engineering News, June 29. 

July 20.Water-works, Columbus, Miss. ....... ...June 29 
Advertised, Eng. News, June 29 to July 13. 

July 20.Stone for reservoir, Washington, D.C..... July 6 
Advertised, Eng. News, July 6 and 13. 

July 20. Paving (25,000 sq.yds.), Kewanee, Ill......July 13 
Advertised, Engineering News, July 13. 

July 20.Pier, Grand Rapids, Mich. ......... rexebe July 13 

July 20.Sprinkling trucks, Brooklyn, N. Y. ° 

July 20.Macadam paving, Plainfield, N. J.. ...July 20 

July 21.Dredging, Boston, Mass. ................June 22 
Advertised, Eng. News, June 22 to July 13. 

July 21. Dredging, Norfolk, Va. ..................June 29 
Advertised, Eng. News, June 29 to July 13. 


July 21.Bath house, New Bedford, Mass........... July 20 

July 21.Extending electric plant, Freeport, N. Y...July 20 

July 22.Cement, Savannah, Ga................5+. June 29 
Advertised, Eng. News, June 29 to July 13. 

July 22.Lock approaches, Nashville, Tenn......... July 6 
Advertised, Eng. News, July 6 and 18. 
July 22.Street cleaning, New Haven, Conn........ July 20 
July 24.Water pumps, Willimantic. Conn........ June 22 
Adverfised, Eng. News, June 22 and 29. 
July 24. Dredging, Ogdensburg, N. Y. .......... ..June 29 
Advertised, Eng. News, June 29 to July 20. 

July 24.Road building, Boylston, Mass......... ..July 6 
Advertised, Eng. News, July 6 and 13. 

July 24. Dredging, Detroit, Mich......... ..July 6 
Advertised, Eng. News, July 6 to 20. 

July 24.Grading railway, Fort Wayne, Ind......... July 13 
Advertised, Engineering News, July 13. 

July 24.Water mains, etc., New York, N. Y....... July 18 

July 24.Garbage crematory, New York, N. Y...... July 13 


July 24.Hospital buildings, New York, N. Y 
July 24.Police jail, New Orleans, La. 

July 24.Paving, Chattanooga, Tenn 
July 24. Heating, ventilating, etc., Boston, Mass 
July 24. Paving and sewers, Syracuse, N. Y. . 


July 24. Bridge, Syracuse, N 

July 24. Bridge, Elmira, N. Y. ....... 

July 24.Brick paving, Indianapolis, Ind. ......... 

July 24.Fir block paving, New Whatcom, Wash....July 20 

July 24.Cement sidewalks, Dunnville, Ont. ........ July 20 

July 25.Heating, ventilating, etc., Minneapolis... .July 20 

July 25. Buildings, Jackson, Minn. .............. July 20 

July 25.Sewer, Waukesha, Wis. ................. July 20 

July 25.Electric lighting, Averyville, I[ll.......... July 20 

July 25.College building, Chicago, Ill............ .July 20 

Advertised, Eng. News, May 25 to June 8. 

July 25.Paving, Winchester, Va. .............. .- July 13 

July 25.Water-works, Hartford, Wis. ............ July 13 
Advertised, Engineering News, July 13. 

July 25.Water-works, Marianna, Ark...... «eeee.-July 18 

July 25.Electric plant bonds, Ukiah, Cal......... . July 18 

July 25.Paving, Fredonia, N. Y. .............. .. July 13 


Advertised, Engineering News, July 13. 
July 25.Asylum building, ae Ont.......July 18 


July 25.Church building, Kosciusko, July 13 
July 26. Breakwater, Buffalo, N. Y....... July 13 
Advertised, Eng. News, July 13 and 20. 

July 26.School building, Marion, O............... July 13 
July 26.Sewers, Chicago, Ill............ 
July 26.Training school, Westfield, Mass.......... July 20 
July 26. Boilers (4), Montgomery, Ala............ -July 20 
July 26.Laying water pipe, Glenville, O. ...... ...Jduly 20 
July 26.Sewers, New York, N. Y. .............+- July 20 
July 26.Brick sewers, Normal, Ill. ............. -July 20 
Advertised, Engineering News, July 20. 

July 27.Hotel building, Belgrade, Minn. ......... July 20 
July 27.Park work, New York, N. Y.............. July 20 
July 27.Gate, chamber, etc., Boston, Mass. ..... .July 20 
Advertised, Engineering News, ay 20. 

July 27.Pump, gas engine, etc., North Bend, Neb.. July 20 
July 27. Brick paving, South Bend, Ind. ........... July 20 
July 27.Municipal building plans, Plumstead, Eng..May 18 
July 27.Garbage crematory, Milwaukee, Wis...... July 6 


July 27.School buildings, Morris, Minn...... were 

July 27.Gas lighting, Cleveland, O. ......... -...-July 13 
July 27. Industrial building, Gallipolis, O.... .July 13 
July 28.Removing wreck, New York Harbor, June 29 


Advertised, Eng. News, e.% 29 to July 20. 


July 28. Dredging, Washington, D. C. ............June 29 
* Advertised, Eng. News, June 29 to July 20. 
July 28.Bridge, Grand Rapids, O. ........... ye 6 
July 28.Electric plant, Liverpool, N. S..... sekcounel July 13 
July 28.Street Brooklyn, N. Y...... 
July 28.Iron bridge, Burt, Ia. ...............-...Jduly 13 
July 28.Improving school building, Union, N. J...July 20 
July 28.Bridge, Hailey, Idaho. uly 
July 28. Brick paving, Quincy, Ill. July 20 
July 29.Ditch, Wapakoneta, O. ................ July 20 
July 29.Sewer, Mansfield, O. ...............-4-- July 20 
July 29.Iron bridge, Earlville, Ill. ...............June 29 
July 29.Stone, Long Beach, Mass. ......... «+..-.June 29 
Advertised, Eng. News, June 29 to July 20. 
July 29.Exhaust fans , Baltimore, Md......... July 6 
July 81. Dredging, Tampa, Fila, ........ 
Advertised, Eag. News, June 29 to Ju 
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July 31.River work, Philadelphia, Pa ae 


July 31. Removing wreck, Bath, Me. .....__ 
July 31.Stewards’ quarters, West Y 
July 31. Water-works, Empire City 
July 31.Water-works, Albuquerque, N. Mex 
July 31.Garbage disposal plant, West Point, 
building, Denison, Ia... 
y 31.Removing wreck, Philadelphia. Pa” 
July 31 Hackensack, N. 
: vertised, Eng. News, July 20 27 ahs 
July 31.Dredging, dam, etc., N. 
Advertised, Eng. News, July 20 ana °- ra 
July 31. Cottage, Fort Wayne, Ind. 
July 31.Sewer system, Somerset, Pa. 
July 31.School building, Coshocton, 0. 
July 31.Improving pond, Boston, Mass. 28 


July 31. Sewers, Toledo, 
July 31.Macadam road, White Plains, 


Aug. 1.Levee work, Marysville, Cal... ¥ 13 
Aug. 1.Brick paving, Sharpsburg, “Pa. Cee = 
Aug. 1.Hotel building, Albert Lea, Minn... 72 
Aug. 1.Electric machinery, Jamestown, N. Dak)... 
Aug. 1.Trunk sewer, Kingston, N. Y. ......_- Ae 
Advertised, Eng. News, July 20 and 27 fin 
Aug. 1.Water bonds ($25,000), Red Lodge, Mont ya 
Aug. 1.Plans for shops, Halifax, England... Sg 
Aug. 1.Paving, Elizabeth, N. J....... 
Aug. 1.Bridges (3), Elkton, 
vertised, Eng. News, July 1: 120. si 
Aug. 2.Jetty, Washington, D. 
vertised, Eng. News, July 6 to 27_ ae 
vertised, Eng. News, July 6 to 27 . 
Aug. 2.School building, Springfield. 0. 
Aug. 2.Drainage ditch, Kenton, 0......_ 
Aug. 2.Artesian well, Darien, Ga. 
Aug. 2.Plans for court house addition, Atlanta =~ 
Aug. 2.School building, Springfield, 
Aug. 8. Portland cement, Jule a 
vertised, Eng. News, July 6 
vertised, Eng. News, July 18 ‘20 
Aug. 3.Boiler at water-works, Yonkers, July 12 
Advertised, Engineering News, July13 
Aug. 5.Dry-Dock, Washington, D. |... i 
Aug. 5. on 
Aug. 5. an 
Aug. 5. 
Aug. 5. 
Aug. 7. 
Aug. 7. 
Aug. 7. a 
Aug. 7. ily 
Aug. 7. ily 18 
Aug. 7. 2 
Aug. 7. 
Aug. 7. July 
Aug. 7. J ily 30 
Aug. ily 20 
Aug. 7. ly 20 
Aug. 7. 
Aug. 8.Cranes, Brooklyn, N. Y.............. ‘July 
Aug. 8. ction, Colo....... July 6 
Aug. 8. ily 13 
Aug. 8. Ad ae July 13 
vertised, Eng. News, July 18 to Aug. 2 : 
Aug. 9.Steel piers, San Francisco, Cal. “heed July 13 
Aug. 9.Pumpg engns (1,250,000 gals.), Bristol, Eng July 12 
Aug. 9.Water-works, Augusta, July 13 
Aug. 9.Bridge metal, Chicago, Ill. July 13 
Aug. 9 ly 20 
Aug. 10. 


> 

c 


Ju 
Aug. 10.Light-house dwelling, Mobile, Ala. ..... July 12 
Advertised, Eng. News, July 13 to Aug. 3. 


Aug. 12.Rails (30 miles), Rio de Janeiro, Brazil..Ju.. ™ 
Aug. 12. Dredging, New York, N. Y. .............. 13 
Advertised, Eng. News, July 18 to Aug. 3. 
Aug. 12.Hydraulic cement, Cincinnati, 0. ........ July 13 
Advertised, Eng. News, July 13 to Aug. 3. 
Aug. 12.Waterproof asphalt, Philadelphia, Pa.... 13 
ug. 3. 


Aug. 14.Paving, Toledo, 0. .......... Rhawiadecsd July 20 
Aug. 14.Electric lighting, Plymouth, Ind. .......... July 20 
Advertised, Engineering News, July 20. 

Aug. 14. Bridge, ,Andalusia, Ala. ................. June 29 
Aug. 15.Steel bridge, Glendive, Mont. ............ July 6 
Aug. 15. Bridge, Laurel, Mont. ..... July 6 
Aug. 15.Electric plant, Abbeville, S. C........ ooo duly 18 
Aug. 15.Lodge building, Woodbine, Ia............. July 20 


Aug. 20.Drainage bonds, Winnipeg, Man. ........ July 20 
Aug. 23.Lease of water power, Chicago, Ill. ...... July 6 
Advertised, Engineering News, July 6. 

Aug. 28.Suction dredge, Charleston, S. C......... July 20 


Aug. 31.Steel bridge, Mexico, Mexico.............. July 6 
Aug. 31.Court house, Ellaville, Ga. .............. July 20 
Sept. 1.Canal work, Columbia River, Ore........ July 20 
Advertised, Eng. News, July 20 to Aug. 3. 
Sept. 1.Electric plant, Malmo, Sweden .......... July 20 
Sept. 1.Mining claims, Otfawa, Ont.............. July 6 
Oct. 1.Electric street railway, Moscow, Russia..Mar. ° 
Nov. 1.Water-works, Nicolaiev, Russia. ........June 15 
Nov. 1.Protected cruisers, Washington, D. C.....July 13 
Nov. 28.Quays, etc., Alexandria, Egypt. .......... July 6 
No date. Hotel building, Thamesville, Ont.......... July 6 


No meet my line (17 miles), Conroe, Tex...July 15 
Viaducts (2), Copenhagen, Denmark.......July 13 


RAILWAYS. 


AUSTIN & NORTHWESTERN.—Work is to begin about 
Aug. 1, according to reports, on the extension of this line 
from Burnet to Lampasas, Texas, about 50 miles. A. N. 
Leitnaker, Vice-Pres. and Treas., Austin, Texas. 


BISMARCK, WASHBURN & FORT BUFORD.—We are 
informed that Page Bros., Angka, Minn., have deen 
awarded the contract for constructing 12 miles of this 
new line. Work has been commenced, and will be com- 
pleted by Sept. 15. The proposed route is from Bismarck, 
N. Dak., to Washburn and Cole Harbor, 125 miles. About 
75 miles have been surveyed, of which it is expected to 
build 25 miles this fall. W. D. Washburn, Pres.; 0. H. 
Hoffman, Ch. Engr., both of Minneapolis, Minn. 
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Advertised, Eng. News. July 20 7 Gibse 
eS a vertised, Eng. News, July 20 to Aug. 10 
Aug. 28.Hydraulic dredge, Grand Rapids »Mich July 20 7 
Advertised, Eng. News, July 20 to Aug. 10 
Aug. 30.School building plans, Seattle, Wash.....July 1 
Aug. 31.Railway (124 miles), Vera Cruz. Mexico. July 
Advertised, Eng. News, July 6 to 20. 7 
a July 27.Powder magazine, Madison Barracks,N.Y..July 13 : 
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eee BRANCH VALLEY.—The Central Branch, 
ore Colorado & Pacific, and the Atchison, Jewell 
the ores & Western railways have been consolidated under 
Oe ve in Kansas, with $7,585,000 capital stock, with 
this ~ +o extend the system to the Colorado State line. 
ey warner, Pres., St. Louis, Mo.; H. B. Henson, Vice- 
New York. 

CENTRAL NEW ENGLAND.—C. H. Ewing, Ch. Engr., 

‘eoed. Conn., informs us that work on the 15-mile 
Hartto' jl under way; about half of the grading has been 
ted. covering nearly all of the light work. Work 

being pushed in the heavy cuts. The Farmington River 
ig De’ ‘nas been completed and the Agawan bridge will 
‘jeted in three weeks. Jno. W. Brock, Pres., Phila- 
ria, Pa. 

rTAHOOCHEE & GULF.—This company was 

4 a charter in Alabama July 7, with a capital 
crock of $1,000,000, to construct a railway from Columbia 
to Flomaton, Ala., about 130 miles. H. V. Johnson, Secy., 
Savanoah, Ga. 

cHiCAGO, INDIANAPOLIS & LOUISVILLE.--It is an- 
ed that this company has completed a new stone 
railway near Bedford, Ind., 9% miles in length, at a 
$100,000. Hall, Ch. Engr., Chicago, Ill. 

CHICAGO & NORTHWESTERN.—Reports state that 
this company, which is fast pushing to completion several 
extensions of its line in Iowa, including an extension of 
the Des Moines & Minnesota division from Burt, la., to 
Sherman, Minn., and of its Wall Lake division, from 
Wall Lake to Mondamin, and a cut-off from Denison to 
Wall Lake, has decided upon the building of another 
line as an extension of the Wall Lake & Moville division 
through Sioux City to Centerville, S. Dak. Surveyors are 
now in the field. 

CHICAGO, ROCK ISLAND & PACIFIC.—This company 
is reported to have decided to construct an extension from 
Gowrie, on the Des Moines & Ruthven division, north- 
west through Webster, Calhoun, Pocahontas, Buena Vista, 


Clay and Osceola counties to Sibley, la., on the Sioux 
Falis division of the Burlington, Cedar Rapids & Northern 
Ry., a distance of about 115 mites. Surveys were made 
last fall by James Carrs, Engr.; W. K. McFarlin, Supt. of 
Maintenance and Construction, Chicago. 

DALLAS, FORT WORTH & GULF.—This company, 
operating six miles of terminal railway around Dallas, 
Tex., contemplates the early construction of an extension 
from Dallas to Fort Worth, Tex., about 32 miles. W. C. 
Conner, Pres., Dallas. 


EASTMAN & OCMULGEE.—Surveys have been begun 
for this proposed 18-mile railway from Eastman, Ga., 
to a connection with the Georgia & Alabama Ry. Charles 
Roberts, Ch. Engr., Atlanta, Ga. 

ENGLAND.—Bids are asked until Aug. 1 for the con- 
struction of a portion of the Acton & High Wycombe 
line from the main line, near Acton, to Northolt, in- 
cluding a loop to Castle Hill station, a total length of 
7% miles, for the Great Western Ry. G. K. Mills, Secy., 
Paddington Station, London, England. 

EVERETT & MONTE CRISTO.—Foley Bros., St. Paul, 
Minnu., are reported to have been awarded the contract 
for reconstructing this system between Everett and Monte 
Cristo, Wash., 30 miles, which was destroyed by wash- 
outs in the fall of 1897. F. T. Gates, Pres., 26 Broadway, 
New York; J. B. Crooker, Gen. Mgr., Everett, Wash. 

GOWRIE & NORTHWESTERN.—This company was 
incorporated in Iowa, July 11, by officials of the Chicago, 
Rock Island & Pacific Ry., to construct a branch line into 
the northwestern part of lowa and into Dakota and Min- 
nesota. The capital stock is $1,000,000. Construction will 
begin soon. 

ILLINOIS CENTRAL.—This company has bought the 
Rosedale & Mississippi Central Valley R. R., a seven-mile 
line in Boliver county, Miss., with the intention of chang- 
ing it to a standard gage line and of extending it within 
12 or 18 months easterly to the Sunflower River. Charles 
Scott, Rosedale, Miss., was the president. J. T. Hara- 
han, Vice-Pres., Illinois Central R. R., Chicago. 

KANSAS CITY, PITTSBURG & GULF.—Herman 
Kountze, Omaha, Neb., of Kountze Bros., New York, is 
quoted as stating that an agreement has been made 
whereby a line will be built from a point on the Port 
Arthur route, at Port Arthur, to Sabine Pass, Tex., a 
distance of 20 miles. 

KNOXVILLE & BRISTOL.—The county courts of Knox, 
Sullivan, Hawkins and Grainger counties, Tenn., have 
authorized special elections for Aug. 10 to consider propo- 
sitions for the issuance of bonds to aid in the construction 
of this system, amounting in all to $350,000. H. J. 
Baker, Pres., of the Indiana Chemical Works, New York; 
H. M. Aiken, Gen. Mgr., Morristown, Tenn. 

LAKE, MANATEE RIVER & GULF.—Reports state that 
this company has been incorporated to construct a line 
through Lake and Hillsboro counties, Fla., about 200 
miles in length. W. B. Tucker, Gen. Mgr., Orlando, Fla. 


MILL CREEK VALLEY.—Edwin E. Tait, Pres., Brad- 
ford, Pa., informs us that this proposed steam railway 
in Jefferson and Elk counties, Pa., will be 26 miles in 
length. Nothing has yet been done towards construction. 
A. G. McComb, Ch. Engr., Bradford. 


MUSKOGEE, OKLAHOMA & WESTERN.—The contract 
for grading is reported to have been let between Fort 
Gibson to Muscokee, Ind. Ter., 10 miles. Surveys have 
been made for the entire route from Enid, Okla., to Tahle- 
quah, Ind. Ter., 200 miles, with several branches. W. H. 
Herbert, Gen. Mgr., Cleveland, O. 


OREGON R. R. & NAVIGATION.—This company has 
filed at Lewiston, Idaho, its maps of definite location of 
proposed extensions. The line commences in North Lew- 
iston at the State line between Idaho and Washington, 
goes up the Clearwater River on the north branch to 
Spalding, where a $200,000 bridge will be built; then on 
the south branch of the Clearwater it goes to the mouth 
of the Big Canyon, opposite Lenore, up Big Canyon to 
Little Canyon and up Little Canyon to the prairie close to 
Nez Perce; crossing the prairie, it strikes Lawyers Can- 
yon, which it follows to the head, then goes through 
Cottonwood, Denver and Grangeville to Mount Idaho, a 
total distance of nearly 120 miles. 

PORTER MILL CO.—J. A. Yoakum, Supt., Coquille 
City, Ore., is reported to have obtained the right of way 
for a logging road for this company up Cunningham 
Creek. The route will cover four miles, and will tap an 
extensive timber tract of south Oregon. 


RED RIVER & SOUTHWESTERN.—At a meeting of 
this company at Henrietta, Tex., it was decided to begin 
Work at once on this proposed line. Grading has already 
been completed between Henrietta and Archer City. Track 
will be laid to this point, and the road pushed south- 
westerly to the coal fields and copper mines in Archer 
eae When completed it will probably shorten the 
anne from the Rio Grande to St. Louis by several 
hundred miles. W. B. Worsham, Pres.; BE. B. Carver, 
7€n. Mer. 
LCHMOND, PETERSBURG & CAROLINA.—Reports 
ate that a large force of men is at work on this line 


ys at six miles of the track have been laid south from 
> ross, Mecklenburg county, and one mile north. The 
ne Das been graded from Ridgeway, N. C., to the 
om River, a distance of ten miles. It is expected 
= Ave the grade from Butterworths, in Dinwiddie county, 

La Cross completed by August. All of the contracts 


for the bridges and masonry have been let. Gen. Jas. 8S. 
Hegiey, Vice-Pres. and Gen. Mgr., 141 Broadway, New 
ork. 


RUSSIA.—Reports state that extensive railway supplies 
will soon be required on the Siberian Ry. The length 
of the railway, apart from European connections and the 
Manchurian Ry. from Tschieljabinsky, which is 2,760 kilo- 
meters (1,714 miles) from St. Petersburg, amounts to 
6,053.53 kilometers; the aggregate length of the bridges 
is 48.5 kilometers; snow screens are required over a dis- 
tance of 909 kilometers, and the telegraph wires are tu 
have an aggregate length of 11,000 kilometers. It is said 
that a steady demand in machinery and engineering ma- 
terial will exist for some time, as a large number of un- 
expected expenses have been developed. 

SOUTHERN.—The Lockhart Cotton Co., Lockhart, 8. 
C., is reported to contemplate the construction of a 15- 
mile branch line from its mills to the Southern Ry. 

WABASH.—The J. A. Ware Construction Co., St. Louis, 
Mo., is reported to have the contract for constructing 
an extension of this line from Moulton to Udell, la., 
miles, and from Moravia to Albin; work is in progress. 
The maximum grade is 30 ft. a mile, and the maximum 
curvature 2 degrees. W. 8S. Lincoln, Ch. Engr., St. 
Louls, Mo. 

WEST BRANCH VALLEY.—Surveys have just been 
completed, according to reports, for this proposed ex- 
tension of the Buffalo, Rochester & Pittsburg R. R. from 
its present eastern terminus at Clearfield 104 miles east 
to Williamsport, Pa. This company was incorporated 
Nov. 7, with a capital stock of $1,100,000. A. E. Patton, 
Pres., Pa.; A. V. Hoyt, Ch. Engr., Philips- 
burg, Pa, 


STREET AND ELECTRIC RAILWAYS. 


AVON, MASS.—The Brockton, Canton & Dedham St. 
Ry. Co. has petitioned the selectmen for a franchise to 
build through this town. J. J. Whipple and H. L. John- 
son and Fred. C. Hinds, Newton, Mass., are interested. 

PROVIDENCE, R. I.—The New York, New Haven & 
Hartford R. R. Co., is said to be pushing work on the 
equipment of its Providence, Warren, all River & 
Bristol branch for electricity. The line is expected to be 
in operation this fall. 

GLEN FALLS, N. Y.—The Glen Falls, Sandy Hill & 
Fort Edward St. R. R. Co. has refused to accept the fran- 
chise granted by the village trustees for an extension of 
its line up South St. H. H. Pruyn, Mgr. 

NORTH BRADDOCK, PA.—The council of this borough 
has passed an ordinance granting a right of way to the 
Wilkensburg & East Pittsburg St. Ry., a branch of the 
Monongahela Traction Co. It is expected to lay a double- 
track line this summer. W. L. Mellon, Pres. 

PHILADELPHIA, PA.—With a view of extending its 
line and constructing one of the longest electric railways 
in the state, the directors of the Philadelphia & West 
Chester Traction Co., of which A. Merritt Taylor is Presi- 
dent, has recommended an increase of the capital stock 
from $400,000 to $1,000,000. When completed the railway 
will pass through more than forty miles of a thickly 
populated section of Chester and Delaware counties. 
twenty-two miles of this line are already built, commenc- 
ing at 63d and Market Sts., Philadelphia, and ending at 
Market and High Sts,, West Chester. The proposed exten- 
siol passes out to the valley of Brandywine Creek, and 
northward to the borough of Dowingtown; thence west- 
ward to Coatesville, via Gallagherville, Thorndale and 
Caln. An effort is also being made to induce the company 
to extend from Coatesville to Parkesburg. The highway 
supervisors have approved of the plans for the extension 
of the line of the West Philadelphia Traction Co. from 
d2d St. and Lancaster Ave. to 89th St. and Island Road. 

SANDY SPRING, MD.—The Silver Spring & Sandy 
Spring R. R. Co. was granted a charter at Rockville, Md., 
June 10, with a capital stock of $50,000, to operate an 
electric railway between these two places. Surveys are 
now under way, and it is expected to have cars running 
as far as Four Corners by Oct. 1. The electric power will 
be obtained from the Brightwood division of the City & 
Suburban Ry. of Washington, D. C., or else developed by 
water power at Burnt Mills. The incorporators are War- 
ren Choate, Rockville, Md.; Alexander T. Hensey, Wash- 
ington, D. C., and others. 

WELLSBURG, W. VA.—The council has granted a street 
railway franchise to J. A. Midler and Alfred Paull, 
representing the Moundsville, Benwood & Wheeling Ry. 
Co., in opposition to the Wheeling, Wellsburg & Lancas- 
ville Ry. Co. The proposed route is from Wheeling to 
Wellsburg, via West Liberty and Bethany. 

GREENVILLE, N. C.—It is reported that the prelimin- 
ary plans will soon be completed for the proposed five 
miles of electric street railway to be built here by the 
National Gas & Construction Co., Philadelphia, Pa. Jas. 
H. Dawes, Engr. 

SHREVEPORT, LA.—The electric street railway com- 
pany is reported to be preparing to make extensive im- 
provements in its system in this city. Second track is 
being laid, and new cars have been ordered. 

COLUMBUS, O.—The Columbus & Delaware Traction 
Co. has been incorporated with $5,000 capital stock, to 
operate an electric street railway. J. A. Mebling, H. A. 
Taland and D. W. Hubbard, of Columbus, are _ incor- 
porators. 

TOLEDO, O.—The Toledo & Adrian Electric Ry. Co. has 
been incorporated with a capital stock of $25, by F. 
W. Hayes, L. B. French, A. L. Smith and others. 

YOUNGSTOWN, O.—James McGlashin, Warren, O., is 
reported to have been awarded the contract for grading 
the new line of the Mahoning Valley Traction Co. from 
Youngstown to Struthers. It is expected to employ about 
80 men and teams on the work. A. A. Anderson, Treas. 
and Gen. Mgr. 


INDIANAPOLIS, IND.—J. C. Tarkington, Gen. Mgr., of 
Indianapolis & Martinsville Traction Co., 218 North Meri- 
dian St., informs us that the survey has been completed 
and that blue prints are now in the hands of the construc- 
tion company for the proposed electric line from Valley 
Mills to Martinsville, via West Newton, Maywood, Brook- 
lyn and Mooresville, 31 miles. P. H. Fitzgerald, Pres.; J. 
Clyde Power, Engr., both of Indianapolis. 

LOGANSPORT, IND.—The council has granted a fran- 
chise to the Logansport, Rochester & Northern Traction 
Co. for a line projected from Logansport to Kendallville. 

GRAND RAPIDS, MICH.—The Grand Rapids, Green- 
ville & Belding Ry. . has been incorporated with 
$100,000 capital stock, by G. 8S. Johnson, J. E. Rice and H. 
Russell, of Grand Rapids. 

GREEN BAY, WIS.—The McCartney Electrie St. Ry. 
& Power Co. has been incorporated by the heirs of the 
late David McCartney, with $33,000 capital stock, to 
operate the McCartney street car lines. T. J. McCartney, 
Pres.; Chicago, Ill.; J. H. Taylor, Secy. and Treas.; 
Green Bay. 

WEBB CITY, MO.—It is reported that the Southwest 
Missouri Electric Ry. Co., known as the Interurban, which 
runs from Galena to Carthage, Mo., and which operates 
37 miles of track in the Missouri-Kansas lead and sinc 
district, will spend $200,000 immediately in extensive im- 
provements, doubling many miles of track and con- 


structing @ new line from this city to Riceville, Kan., and 
later on to Baxter Springs, Kan., a distance of eight miles. 
New cars are being built by the Laclede Car Co., of St. 
Louis, which will be used on this end of the system. The 
power house at Webb City will be enlarged and new ones 
will be constructed at Carthage, Joplin and Galena. New 
car sheds will be built at WebbUity and Galena. A. H. 
Rogers, Pres. and Treas., Webb City. 

EUREKA SPRINGS, ARK.—It is announced that the 
Citizens’ Electric Co. has bought the plant of the Kureka 
Springs Electric Light & St. Ry. Co., and that it will be 
repaired at ounce. No immediate extensions are projected 
W. M. Duncan, Pres. 

COLORADO SPRINGS, COLO.—The Colorado Springs 
& cripple Creek Ry. Co., was incorporated July 6, with a 
capital stock of $2,00U,UU0U, to buiid and operate a line 
between Colorado pprings, Cripple Creek and Victor. 
irving Howbert, E. W. Giddings and J. F. Burns are 
directors. 


ELECTRIC LIGHT AND POWER. 


PORTLAND, MBE.—The Cumberland Llluminating Co. 
has again applied for pertmission to extend its pole line 
in South Portland. it is proposed to furnish free to the 
city 35 25-c. p. incandescent lights or five 1,20U-c. p. arc 
lignts. Geo. W. Brown, Pres. 

BELLOWS FALLS, VT.—It is proposed to build a new 
plant. Wm. A. Kussell, Jr., Boston, Mass., is interested. 

BOSTON, MASS.—The board of trustees of pauper insti- 
tutions has awarded the following contracts: Power house 
at Long island, Woodbury & Leighton, $3U0,00U; tor sieam 
mains, piping, etc., of the same, Cleghoru-Kglee Co., Bos- 
ton, $18,4U6; and for the boilers and machinery, E. Hodge 
& Co., $6,217. 

BRAINTREE, MASS.—The people at a recent town 
meeting Voled to appropriate $24,UUU for a engine, 
hew dynamos, etc., for enlarging the plant. Jobu Keiley, 
Cha. Com, 

FORT PLAIN, N. Y.--The Fort Plain Gas, Electric 
Light, Heaung & rower Co., it is stated, Las let Bolle 
contracts lor improving its plant to the General milectric 
Co. and further orders are to be given. 

FREBPORT (L. 1.), N. Y.—Bids are asked by the board 
of village trustees until July 21 for enlarging the plant, 
according to reports. 

GLENS FALLS, N. Y.—Press reports state that the 
Glens Falls Gas & Electric Light Co. will soon eniarge its 
plant, at a cost of about $2u,VuUU. 

KINGSTON, N. Y¥.—The Kingston Electric Co., it i 
stated, will put in new are lights. F. Toby, Jr., Gen. Mgr. 

LOCKPORT, N. Y.—The International Traction Co. has 
purchased land on Niguleeu-Mile Creek, bear Newlale, 
on which it is proposed to build a plaut for light and 
power. It is said that about HI’, will be developed 

SING SING, N. Y.—J. Edward Holla, Chn. Com., writes 
us that the trustees are awailing plans and estimates lor 
a plant. The committee consists of Trustees Holla, Mlle- 
good and Eldridge. 

SYRACUSE, N. Y.—Jas. B. Cahoon, Elmira, N. Y., is 
preparing pians for the plant tor the company recenuly 
organized by Wm. Kirk, syracuse; Wm. lL. tikins, Jr., 
Voiladelphia, aud Kobt. awruyn, Albany, N. Esti- 
mated cost, about $400,000. 

MULLICA HILL, N. J.—Aun election will probably soon 
be held to vote on the question of putting in a piant. 

WiLLIAMSPORT, PA.—The council has rejected the 
bids recently received for street lighting in the South dide 
and have asked for new bids. 

HAGERSTOWN, MD.—A company proposes to build a 
plant on the Potomac River to turnisu power to Hagers- 
town, Martinsburg, Brunswick, and other places. vohu 
A. Livers, Gettysburg, Pa., is interested. 

NEWPORT NEWS, VA.—The pliant of the _Peninsula 
Electric Light & Power Co. will be sold July 27 to W. d. 
rayne, Pres. Newport News & Uld roimt Ky. & Hlectric 
Co., for $200,000. 

AUGUSTA, GA.—Nisbet Wingfield, Comr. Pub. Wks., is 
making arrangements for the immediate construction of 
tne plant, estimated to cost about $200,000. 

THOMASVILLE, GA.—W. 38. Keefer, it is reported, has 
applied for a franchise for a plant. 

ANNISTON, ALA.—H. W. Sexton, Receiver, writes us 
that negotiations are pending ior the consolidation of the 
Gunniston Gas & Lignt Co. and the Oxiord Lake Line. 
No further steps will be taken unui alter the sale of Lhe 
latter property on Aug. 11. 

DICKSON, TENN.—An election will be heid July 22 to 
vote on the question of issuing $20,000 in 4% JU-year 
vouds for a pliant, .water-works, etc. 

CUMBERLAND FALLS, KY.—Col. R. C. Morgan, Lex- 
ington, Ky., is making surveys for a power house at the 
falls to light the summer resort located at this place and 
connect it with the C. 8S. RK. K., a distance of 12 miles, 
by an electric railway. It is also proposed to transmit 
the power to the towns of Central Kentucky. 

DEFIANCE, O.—The Defiance Light & Ry. Co.'s prop- 
erty, including railway, gas and electric plants, Oak 
Park, etc., has been sold to W. V. Coons, Findlay, for 

3,000. 

EVANSVILLE, IND.—Bids are asked by the board of 
public works until Aug. 12 for lighting the city for five 
years. 

JEFFERSONVILLE, IND.—The council has let the 
contract for furnishing the machinery and for coustruct- 
ing a plant to the Wayne Engineering Co., Fort Wayne, 
Ind., at about $41,000. 

PLYMOUTH, IND.—Bids are asked until Aug. 14 for 
lighting this city for five or ten years with electricity, 
as stated in our advertising columns. F. W. Boss, Cik. 

TERRE HAUTE, IND.—Bids were asked by the board 
of public works until July 17 for lighting the streets and 
the park with gas or electricity, for one, three or five years, 
from Feb. 1, 1000, when the present contract expires. 
Bond, $30,000. 

ATHENS, MICH.—The council has refused to-let a 10- 
year contract for electric lighting, and the company is 
reported to have decided not to put in a plant for a less 
term of years. 

BLISSFIELD, MICH.—It is stated that this place is to 
have a plant to cost $10,000. 

NORTHVILLE, MICH.—An election was held July 17 
to vote on the question of issuing $25,000 in bonds for 
a plant. 

ALTON, ILL.—We are informed that Waples & Mc- 
Millen, Alton, have been granted a franchise for an elec- 
tric and gas plant. They wish to correspond with parties 
who can furnish the capital. 

AVERYVILLE, ILL.—Bids are asked until July 25 for 
furnishing arc lights for a term of years, according to re- 
ports. C. R. Gibson, Village Clik. 

PANA, ILL.—Press reports state that the Pana Modern 
Electric Light & Street Railway Co. and the Pana Tele- 
phone Co. have sold their plants and franchises to a 
Chicago syndicate represented by S. W. Gregg, of the 
Chicago Standard Boiler Works, for $100,000. The syndi- 
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cate will make considerable improvements. The same 
syndicate expects to close a contract for the purchase of 
the Taylorville Electric Light Co.’s plant. 

KAUKAUNA, WIS.—Reports state that the Green Bay 
& Mississippi Canal Co. will build a dam on the Fox 
River to develop the waste water power here. 

STEVENS POINT, WIS.—The Jackson Milling Co., :t 
is stated, proposes to build a dam across the Wisconsin 
Kiver and also to build a plant to cost about $125,UuuU. 
fhe Stevens Point Lighting Co. promises to spend about 
$75,000 in improving its plant, should the city award it 
a lS-year contract. 

DULUTH, MINN.—An election will probably be held to 
vote on the question of using money from the water and 
jigot fund for a plant. 

JACKSON, MINN.—Bids are asked until Aug. 5 for fur- 
hishing the following for the plant: One 75-K-W. 1,0U00- 
volt generator for belt connection to engine; one 100-HP. 
compound condensing engine, speed about 30U R. P. M.; 
one 66-in. x 16-ft. borizontal tubular boiler and setting; 
one heater; one boiler feed pump; necessary piping, foun- 
dation, etc., pole line, line wires, arc and incandescent 
lamps. F. B. Faber, Recdr.; W. J. Bonwell, Engr., 131 
Bast Sth St, St. Paul. 

HASTINGS, NEB.—It is stated that an election will be 
held Aug. 1 to vote on the question of issuing bonds for 
plant. 

JAMESTOWN, N. DAK.—Bids are asked until Aug. 1 
for furnishing an engine and a 40-K-W. dynamo, electrical 
supplies, etc., for the North Dakota Hospital for the In- 
sane. John Milsted, Steward. 

LOUISIANA, MO.—It is proposed to grant a franchise 
for an electric, gas and heating plant to R. B. Stichte. 
Address Mayor Cole and Councilman Crewdson. 

MENA, ARK.—R. M. Quigley & Co., Rialto Bidg., St. 
Louis, Mo., and the W. J. Lemp Brewing Co., have asked 
for franchises. Address Alderman 8. L. Lindsley. 

LOS ANGELES, CAL.—The Los Angeles Electric Co. 
has been awarded the contract for lighting the streets. 

MALMO, SWEDEN.—Bids are asked by the clerk of the 
gas works until Sept. 1 for constructing an electric plant. 
Plans may be obtained by enclosing about $3.00, which 
will be refunded on return of plans. Population, 50,000. 


BRIDGES. 


MONTPELIER, VT.—Reports state that it is proposed to 
construct an iron bridge to cost $10,000. Address Alder- 
man Jangraw, Chn. Bridge Com., or Mayor Senter. 

BOSTON, MASS.—Reports state that it is proposed to 
erect a drawless bridge over the Charles River between 
Boston and Cambridge. 

BRIDGEWATER, MASS.—Press reports state that it has 
been voted to appropriate $6,000 to build a steel bridge 
over the Taunton River, at Titicut. 

WEST SPRINGFIELD MASS.—It is stated that the 
Pittsburg Bridge Co., of Pittsburg, Pa., has been awarded 
the contract for a high truss bridge over the Agawam 
River, at $18,130. 

CHENANGO FORKS, N. Y.—Reports state that the 
Owego Bridge Co. has been awarded a contract for building 
an iron bridge, at $9,600. 

ELMIRA, N. Y.—Bids are asked by the Board of Pub- 
lic Works until July 24 for the building of stone abut- 
ments for bridge across Hoffman Creek at Grave St. M. 
H. Murphy, Clk. 

SYRACUSE, N. Y.—Bids are asked until July 24 for 
constructing a steel girder bridge and stone abutments. 
Geo. J. Metz, Cy. Clk. 

CAMDEN, N. J.—J. J. Albertson, County Engr., informs 
us that the following bids were received July 12 for con- 
structing a steel bridge over Penshankin Creek: 


One Super- 

abut- struc- 

Bidder. ment. ture. 

Wrought Iron Bridge Co., Canton, O..... .- $1,085 $1,060 
B. F. Sweeton & Son, Camden, N. J........ 1,008 1,004 
Groton (N.Y.) Bridge & Mfg. Co. (accepted) 1,055 1.015 
R. Lane & 1,200 1,000 


Stacy B. Obdyke, Philadelphia, Pa......... 1,102 1,013 

GLEN MILLS, PA.—Reports state that a petition has 
been presented by the citizens for the erection of a bridge 
over Chester Creek. 

NORRISTOWN, PA.—It is reported that the contract 
for constructing an iron bridge over Saw Mill Run on 
Airy St. has been awarded to the Pittsburg Bridge Co., at 
$23,000. 

BOWLING GREEN, O.—Bids are asked until 10 a. m. 
July 21 for constructing a bridge over Portage River. 
G. W. Gagham, County Audr. 

CLEVELAND, O.—Reports state that H. Soeder has been 
awarded the contract for constructing a masonry arch in 
Rockefeller Park, at $61,764. 

MANSFIELD, O.—The board of county commissioners 
have decided to build a new iron bridge over Rocky Run 
on the Shelby Road, at an estimated cost of $2,000. 

ZANESVILLE, O.—The Y bridge over the Muskingum, 
which has been in use 68 years, has been condemned. A 
new steel bridge will be built. 

FOWLER, IND.—J. A. Blasdel, County Surveyor, in- 
forms us that the following bids were received July 5 for 
constructing five steel county bridges as follows; 20-ft. 
span, 14-ft. roadway; 18-ft. span, 14-ft. roadway; 28-ft. 
span, 14- ft. roadway; 24-ft. span, 14-ft. roadway, and a 
i4-ft. span, 16-ft. roadway: Attica Bridge Co., Attica, 
Ind., $1,402; Lafayette Bridge & Iron Co., Lafayette, Ind., 
$1,459; Indianapolis Bridge & Iron Co., Indianapolis, Ind., 
$1,464: Wabash Bridge Co., Wabash, Ind., $1,490; Cham- 
pion Bridge Co., Wilmington, O., $1,505; New Castle 
Bridge Co., New Castle, Ind., $1,570. 

INDIANAPOLIS, IND.—It is stated that bids will be 
asked in a few days for the construction of a bridge over 
Fall Creek at Central Ave.; the commissioners will adver- 
tise for a stone structure, a steel plate-girder bridge and 
a Melan arch bridge. 

SOUTH BEND, IND.—The following contracts have been 
awarded for bridge work: Keck bridge in Madison town- 
ship, to Anthony Lechnitner, at $763; two bridges in Lib- 
erty township, to Indiana Bridge Co., at $950; four cul- 
verts in German, Greene and Portage townships and the 
Fellows St. bridge, to Bellefontaine Bridge Co., at $2,625. 

TERRE HAUTE, IND.—Bids are asked until Aug. 10 
for constructing a brick viaduct and a steel viaduct over 
the overflow of the Wabash River. Jas. Soules, County 
Audr. 

SULLIVAN, IND.—Bids are asked by the county com- 
missioners until Aug. 7 for the construction of stone sub- 
structure and steel superstructure for five bridges; two 
bridges to be 60 ft., one 50 ft., one 36 ft. and one 30 ft. in 
length. J. R. Riggs, Audr. 

SAULT STE. MARIE, MICH.—It is reported that bids 
will soon be asked for five or six bridges having 24-ft. 
roadways and 250-ft. spans. James A. Lawrie, Cy. Engr. 

KANKAKEE, ILL.—B. B. Warrner, Cik., writes us that 
the committee has asked for plans and fications for 
a bridge 625 ft. long over the Kankakee River, the plans 


to be for either concrete, stone or plate girder, and a 
24-ft. paved roadway and an 8-ft. cement walk. F. H. 
Holmes, Chn. Com.; R. D. Gregg, Cy. E 

IOWA CITY, IA.—Bids are asked until July 24 for the 
construction of a steel trestle highway bridge, 165 ft. 
nee, ae Dodge St., according to reports. H. H. Jones, 

DULUTH, MINN.—Bids are asked until Aug. 10 for a 
steel bridge on the boulevard over Coffee Creek, accord- 
ing to reports. 

MINNEAPOLIS, MINN.—Reports state that the county 
commissioners have voted to construct a high bridge over 
the inlet to Peavey’s Bay, Lake Minnetonka. 

VACAVILLE, CAL.—Reports state that the board of 
supervisors have ordered that a bridge be built acrgss 
Sweeney Creek. 

HAILEY, IDAHO.—Bids are asked by the commissioners 
of Blaine county until July 28 for the construction of a 
bridge across Wood River, near the site of Bullion bridge, 
upon the following specifications: One span 100 ft., 16-ft. 
roadway. Separate bids will be received for combination 
or steel bridge of a 40-ton capacity, according to reports. 
W. E. Heard, Clk. Bd. County Comrs. 

HAMILTON, ONT.—It is stated that the following 
bids were received July 6 for a new bridge across the 
Bitter Root River: Carlson & Finnegan, Hamilton, §$5,- 
553; O. E. Peppard, Missoula, $5,581; Gillette-Herzog 
Mfg. Co., Minneapolis, $6,000; Dana & Graham, Missoula, 
$5,000; McLouth & Co., Leavenworth, Kan., $6,400. 


BUILDINGS. 


TOGUS, ME.—The contract for building three cottages 
at Eastern Branch N. H. D. V. S. has been awarded to 
Nathl. Noyes & Son, Augusta, Me. 

BOSTON, MASS.—Bids are asked until July 24 for 
purchasing the materials and for installing heating and 
ventilating systems in three school buildings. A. . 
Gould, 2a Beacon St., and the S. H. Woodbridge Co., 4 
Post Office Square, Archs., Boston; E. I. Aldrich, Chn. 
Com.——Norcross Bros., Boston, are said to have been 
awarded the contract, at about $1,000,000, for a 10-story 
office and theatre building to be erected on the site of the 
old public library. 

CLINTON, MASS.—Bids are asked until July 21 for 
erecting a school building. C. J. Bateman, Arch., 7 Ex- 
change Place, Boston; J. W. Corcoran, Chn. Com. 

FALL RIVER, MASS.—Bids for a site for the Textile 
School are being secured. Wm. Hopewell, Clk.; Leon- 
tine Lincoln, Chn. Com. 

HOLYOKE, MASS.—G. P. B. Alderman is preparing 
plans for a 4-story office building for Jos. Jasmin; esti- 
mated cost, $40,000. Mr. Alderman is also said to be pre- 
paring plans for four tenement houses for Peter Duffy. 

NEW BEDFORD, MASS.—Bids are asked until 4 p. m., 
July 21, for constructing a public bath house at Ashley's 
Wharf. 8S. C. Hunt, Arch.; C. H. Lawton, Chn. Com. 

WESTFIELD, MASS.—Bids are asked until July 26 for 
erecting a training schoo! building in Westfield. Gardner, 
Pyne & Gardner, Archs., Springfield; J. D. Miller, Chn. 

HARTFORD, CONN.—Bids are asked until noon July 
21 for erecting an addition to the Northeast School build- 
ing. L. Hellman, Chn. Com.; J. A. Allen, Jr., Arch. 

BUFFALO, N. Y.—Esenwein & Johnson have prepared 
plans for a model school building at Gold and Benzinger 
Sts.; estimated cost, $60,000. They have also prepared 
planus for an additional story to school No. 17, to cost 
$20,000; for a wing to the Gowanda State Homeopathic 
Hospital, Gowanda, to cost $70,000, and for an addition to 
the Gowanda High School, to cost $16,000. 

ELLIS ISLAND, N. Y. H.—Bids are asked until Aug. 14 
for constructing an immigrant station on Ellis Island. 
Boring & Tilton, Archs., 32 Broadway, N. Y.; Jas. K. 
Taylor, Supervising Arch., Washington, D. C. 

NEW YORK, N. Y.—Plans have been filed for a 5-story 
flat on 118th St., to cost $66,000. Geo. F. Pelham, Arch.; 
an $-story store at 34 East 10th St., for J. T. Fitzpatrick, 
515 West 145th St., to cost $75,000. Buchman & Deisler, 
Archs.; a 10-story store at 25 Washington Place, for O. 
H. Olsen, 2312 Southern Boulevard, to cost $190,000. John 
Woolley, Arch.; a 6-story flat at St. Nicholas Ave. and 
113th St., by S. L. Mitchell, 200 3d Ave., to cost $150,- 
000. F. C. Browne, 143 W. 125th St., Arch.; three 3-story 
brick flats at 229 BH. 53d St., by Bimbacher & Rentz, 6 
Union Square, to cost $72,000. Chas Rentz, Arch.; a 7- 
story flat at Hamilton Place and 142d St., to cost $75,000. 
P. H. Lamb, Arch. and Owner; a 7-story flat on Western 
Boulevard, to cost $75, J. C. Burne, Arch. and Owner, 
142 West 42d St.; four 4-story dwellings for Terrence 
Farley's Sons, 72d St. and Columbus Ave., to cost $250,- 
000. Janes & Leo, Archs.; two 6-story flats at 318 E. 
5th St., for I. Polstein and L. Cohen, to cost $60,000. M. 
Bernstein, Arch., 245 Broadway; a 6-story flat on 92d St., 
to cost $75,000, for Turner & Kierman, 387 E. 143d St. 
Neville & Bagge, Archs.; an 8-story warehouse at 30 Varick 
St., for S. M. Milliken, 79 Leonard St., to cost $100,000. 
W. W. Smith, Arch.; a 2%-story brick and stone engine 
and boiler house at 216th St. and 9th Ave., for the Third 
Ave. R. R. Co., to cost $1,000,000. Westinghouse, Church, 
Kerr & Co., Archs., 26 Cortlandt St.; an &-story stone 
building at 23 EB. 20th St., for Caroline Brinley, to cost $75,- 

. Emil Goldner, Arch., 152 Nassau St.; a 9-story hos- 
pital for the Lying-in-Hospital, 2d Ave. and 18th St., to 
cost $800,000. R. H. Robertson, Arch., 160 Sth Ave.; five 
6-story flats at 385 E. 10th St., for Friedman & Feinberg, 
72 Division St., to cost $125,000. Bernstein, Arch.; 
three 6-story tenements on 15th St., for Julius Weinstein, 
508 5th Ave., to cost $84,000. Geo. F. Pelham, Arch.; a 
4-story parochial school at 122 W. 17th St., for Church of 
St. Francis Xavier, 30 W. 16th St., to cost $100,000. Little 
& O'Connor, Archs., 20 W. 34th St.; four 4-story flats at 
106 W. 109th St., for Edward Margolies, 45 W. 99th St., 
to cost $76,000. Sass & Smallheiser, Archs., 23 Park Row. 

SYRACUSE, N. Y.—Archimedes Russell has been en- 
gaged to prepare plans for the new high school building. 
Cc. W. Snow, Chn. Com. 

BURLINGTON, N. J.—New bids will soon be asked by 
the board of education for a new school building to cost 


. Engr. 


UNION, N. J.—Bids are asked until July 28 for altering 
and extending the grammar school. W. J. King, Arch., 
Union; R. Q. King, Pres. Bd. Education. 

HAZLETON, PA.—Plans for the new residence of S. B. 
Price are reported to have been completed. 

PITTSBURG, PA.—Miller & Sons have been awarded 
the contract. for erecting the new structure for the St. 
Augustine Catholic Church, 37th and Bank Sts., at $140,- 
000.—-Goldner & Crick have the contract for the 12- 
story Empire Building, to cost over $300,000, and to be 
owned by Herbert Dupuy. Topp & Craig, Archs. 

SHARON, PA.—Walls & Carley and Mcintyre & Sons, 
Sharon, are reported to have been awarded the contract 
for a new opera house, at about $65,000, for L. S. Morgan, 
Newcastle, Pa., and T. D. Morgan, Anderson, Ind. 

BALTIMORE, MD.—Jos. E. Sperry has been engaged 
to prepare plans for the 6-story building at Lexington and 
Courtlandt Sts. for the Maryland Telephone Co., to cost 
$80,000.——D. H. Burnham & Co., Chicago, are preparing 
plans for a 12-story building for the Continental Trust 
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Co. Bartlett, Hayward & Co. have the 3 
steel.——The Pennsylvania R. R. Co. is por for the 
for a new warehouse on Brown’s Wharf, 


BALTIMORE, MD.—Local papers state t} 
Rys. & Electric Co. will begin at once | Sond ml 
its new shops and car barns in Southwest »...2% 
The buildings will include the following: Car}... 2" 
368 ft.; paint shop, 240 x 310 ft.; motor ere... °'"” 


130 x 210 ft.; erecting shop, 270 x 260 ft.: ca... >’? 
85 x 270 ft.; mill shop, 130 x 270 ft.; power i... “20% 
100 ft.; store room, 175 x 180 ft.; two machine «....>”.” 
90 x 285 ft., and the other 90 x 368 ft.; arma...” °Be 
80 x 90 ft.; two blacksmith shops, each .° 
Baldwin & Pennington, Archs. 
WASHINGTON, D. C.—Plans for a temple ¢ ‘ 
Knights of Pythias are being prepared, accor 
ports; estimated cost, $35,000. 
WASHINGTON, D. C.—Bids are asked by th. 4 
commissioners until Aug. 5 for constructing wr iy 
tional building for the Girls’ Reform Scho). 22” 


Road. J. G. Hill, Arch., Corcoran Bidg. 
ACCOMAC, VA.—The B. F. Smith Fireproof Gon. 
Co., Washington, D. C., has prepared plans io, . .....” 
court house to cost $20,000, and bids for the ey...” 
have been asked by the county supervisors z = 
MANCHESTER, VA.—The question of a pew y 
is being considered. Bi 
NORFOLK, VA.—The council committee has }, i 
rected to have plans prepared for a new jail. kK |. 
liott, Chn. Com. 
RICHMOND, VA.—The Southern Ry. Co. wii! | ‘ 
once the construction of a new station in this «:. . 
cording to reports. It will be 70 x 175 ft., aud w.. ys 
a tower 100 ft. high. F. P. Milburn, Arch., Charon. 
CHARLESTON, 8. C.—The Southern Ry. Co 
let contracts for three new warehouses. 
ATLANTA, GA.—Bids for plans for an annex she 
court house are asked until Aug. 2; estimated cus: ) 
000. A. L. Koutz, Clk. County Comrs. Roads and 


Wili 


nues. 
COLUMBUS, GA.—It is stated that work ou the ney 
Masonic Temple, to cost $30,000, will soon be begun. \ 


F. Denny, Arch., Columbus. 


ELLAVILLE, GA.—Bids are asked until Aug. 3) 
2-story brick and stone county court house, to 


for a 


cost 
000. Golucke & Stewart, Archs., Atlanta, Ga.; \ +3 
Murray, Clk. 

EGMONT KEY, FLA.—Bids are asked unti! A g. 10 
for constructing a keeper’s dwelling at Egmont Key 
light station. Lt.-Col. A. N. Damrell, U. 53. 
Mobile, Ala. 

SCRANTON, MISS.—Bids are asked until Aug. 7 for 
constructing a brick jail, with iron cages, etc., a 
to reports. F. H. Lewis, County Cik. 

MANY, LA.—M. L. Lewman & Co., Louisville, Ky., 
have been awarded the contract for the county 
house, at $17,000. 

COOKEVILLE, TENN.—Bids for a new court house 
have been asked by the county clerk, according to re- 
ports; estimated cost, $75,000. 

KNOXVILLE, TENN.—The Southern Ry. Co. wil! build 
a new passenger station here. F. P. Milburn, Arch, 
Charlotte, N. C.; J. H. Barrett, Supt., Washington, ¢ 

CLEVELAND, O.—Bids are asked until Aug. 5 for erect- 
ing a boiler house and stack for the U. S. marine hospital 
at Cleveland. J. K. Taylor, Supervising Arcn., Washing- 
ton, D. C.—Mrs. 8S. V. Harkness, New York, is reported 
to have given $30,000 toward the erection of a chapel fo: 
the College of Women of the Western Reserve University 

CONNEAUT, O.—This piace is reported to have de- 
cided to issue bonds for a new city hall. 

COSHOCTON, O.—Bids are asked until July 31 for a 
small brick school building. J. W. Eusley, Cik. bd 

EAST LIVERPOOL, O.—Andrew Carnegie has given 

,U00 towards a library building for this town. 

GLENDALE, O.—Bids are asked until Aug. 7 for a ¥ 
room school building at Erie and Congress Aves. brown, 
Burton & Davis, Archs., Neave Bidg., Cincinnati, U.; H 
L. Woodward, Clk. Bd. 

LIMA, O.—It is stated that the local Masonic lodges 
have decided to build a temple to cost about $00,000. 

SPRINGFIELD, O.—Bids are asked until Aug. (vr a 
brick school building in sub-district No. 2. J. F. McNees, 
Cik. Bd. Education. 

FORT WAYNE, IND.—Bids are asked until July 31 tu 
furnishing the materials and for erecting a custodial 
cottage for the School for Feeble-Minded Youth. J. M. E 
Riedel, Arch.; Alex. Johnson, Supt. 

DETROIT, MICH.—The board of education has let the 
following contracts for work on the 22-room addition o! 
the Western High School: Stone work, $4,245, W. 5. 
Piggins; iron work, $4,689, Henry B. Lewis; masonry, 
$13,252, 1. E. Boomer; carpenter work, $22,235, John 
Whittaker & Co.; slate roofing, $3,906, Robt. Hutton & 
Co.; plastering, $8,870, Michael Finn; painting and giaz- 
ing, $3,026, Wm. Deidrich; plumbing, $2,416, Norris & 
Miller; heating & ventilating apparatus, less steam 
boiler, $6,437, Webster & Meathe; automatic temperature 
regulators, $970, Powers Regulating Co. Total, $70,139. 


DETROIT, MICH.—The following bids were ‘received 
July 14 by the county supervisors for interior work on the 
new county buildings: Heating and ventilation—J. W 
Partlan, $84,300; Jacob Zerba, $84,109, $89,926, $50,025 
according to the kind of boiler accepted. Plumbing and 
gas fitting—Jas. W. Partlan, $35,252; John D. Mouat, 
$38,472; Webster & Meathe, $39,310. Mouat agrees to re- 
duce his bid $4,000 if he is allowed to use galvanized iron 
wipe instead of brass. Electric wiring—Detroit Electric 
Lighting & Repair Co., $15,428; Michigan Electrical Co., 
$19,894; Electric Supply & Engineering Co., $20,613. Ad- 
ditional stone work—Robt. Robertson, $9,116; W. 8. Pig- 
gins, $10,773. John Scott, Arch.; Gilbert Wilkes, Von- 
sult. Engr. 

YPSILANTI, MICH.—It is stated that work will soon 
be begun on the proposed city hall. 

CHICAGO, ILL.—Adler & Sullivan, Auditorium Tower, 
have prepared plans for the stadium, to cost $64,000 and 
to have a seating capacity for 50,000 people.——Bids are 
reported as being considered by H. K. Holsman, 153 La 
Salle St., for an apartment house at 55th St. and Indiana 
Ave., to cost about $75,000.—The Chicago & Nortiwest- 
ern Ry. Co. has been granted a permit for a storage ware- 
house at 40th and Kenzie Sts., to cost $150,000. 

CHICAGO, ILL.—Bids are asked by Jos. C. Liewellys, 
Arch., 1245 Marquette Bldg., until July 25, for con- 
structing the $150,000 agricultural building for the Uni- 
versity of Illinois. The building will be 64 x 240 ft. 

DANVILLE, ILL.—Bids aresasked until July 22 for 
furnishing the materials, ete., and for installing heating, 
ventilating, plumbing, etc., at the Danville Branch of the 
National Home for D. V. Soldiers. W. C. Gunnell, Engr, 
Danville; J. M. Bermingham, Gen. Treas., Hartford, Con2. 

JOLIET, ILL.—The Joliet Warehouse & Transfer Co., it 
is stated, has let the contracts for erecting its building, at 
a cost of about $50,000. 
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*AUKEG ILL.—It is stated that the American Steel 

WAUKEGAN: 1 soon begin the construction of its new 
& repouse, 100 x 250 ft. 

WOODBINE, IA.— Bids are asked until Aug. 15 for 
-ecting a 2-story brick lodge building, 50x 100 ft. IL. P. 
ees Arch., Omaha, Neb.; G. N. Young, Chn. Com. 
WERRILL, WIS.—Bids are asked until July 28 for an 
.giiion to the high school building. B. L. Lambert, Clk. 
OSHKOSH, WIS.—The First Congregational Church So- 
iy has decided to erect a new structure at a cost of 
oo, according to reports. 

ALBERT LEA, MINN.—Bids are asked until Aug. 1 for 

speting a $30,000 hotel building for the Albert Lea Hotel 
oof. W. Kinney, Arch., Austin, Minn. 
BELGRADE, MINN.—Bids are asked by the Belgrade 
Hotel Co. until July 27 for constructing a brick hotel 
puilding. Omeyer & Thori, Archs., Chamber of Com- 
merce Bldg., St. Paul. 

;ACKSON, MINN.—Bids are asked until July 25 for 
sting four store buildings. Omeyer & Thori, Archs., 
St Paul, Minn.; Alex. Fiddes is interested. 
MINNEAPOLIS, MINN.—Bids are asked until July 25 

+ altering the heating and ventilating apparatus of the 
fice building, etc. J. K. Taylor, Supervising Arch., 
igton.——E. 8S. Stebbens is reported as preparing 
plans for the new east side school building, to cost about 


for ait 


VALLEY FALLS, KAN.—Bids are asked until July 24 
for turnishing the material and for erecting a 1l-room 
school building. W. F. Schrage, Arch. and Supt., Sheidley 
Bldg. Kansas City, Mo.; G. W. McCammon, Clk. 

AUBURN, NEB.—The plans for a county court house, 
75 x vO ft., prepared by Geo. Berlinghot, Beatrice, Neb., 
have been accepted. 

BILLINGS, MONT.—The question of building a county 
court house and jail here, at a cost of about $20,000, is 
being considered. Address Mayor Yegen. 

BUTTE, MONT.—The board of education has called for 
new bids for erecting the Aluminum St. school building, 
to cost about $21,000.——Bids have been asked by the ladies 
of the Associated Charities for erecting the Paul Clark 
Home, to cost over $20,000. 

SEATTLE, WASH.—Bids are asked until July 21 for an 
addition to the boiler house of the University of Wash- 
ington, and also for furnishing the boiler. G. H. King, 
Pres. Bd. Regents. 

LOS ANGELES, CAL.—An election will be held Aug. 3 
to vote on the question of issuing $420,000 in bonds 
for school purposes. C. H. Hance, Cy Clk. 

PATTON, CAL.—Bids are asked until Aug. 7 for a new 
building, to cost $35,000, for the Southern California 
State Hospital at Patton, and until Sept. 7 for a residence, 
to cost $4,500. M. B. Campbell, Medical Supt., Patton. 

REDDING, CAL.—An election will soon be held to vote 
on the question of issuing $20,000 in bonds for a school 
building. 

SALINAS, CAL.—Bids will be asked at once by the 
school board for a new high school building to cost 
$23,000. 

TORONTO, ONT.—Bids are asked until noon July 20 
for enlarging the Isolation Hospital. G. R. Harper, Arch., 
Canada Life Bldg.; Jas. Crane, Chn. Bd. of Health. 

MEXICO, MEX.—The Mexican Central Ry. Co., it is 
stated, will build a new hospital, to cost $100,000, at 
Agasalientes. 

RADCLIFFE, NOTTINGHAMSHIRE, ENG.—The county 
council has let the contract for new asylum buildings near 
here to Pattison & Son, London, at about $557,180. The 
work will be completed in 30 months. 

TOKIO, JAPAN.—It is stated that Tokumo Katayama, 
Arch., Tokio, will be at the Auditorium Aunuex, Cuicago, 
lll., for several weeks. He is in the United States to 
make contracts for structural steel for the new palace. 
The material recuired will cost about $2,000,0u0. The 
palace will be but two stories high, with 400 ft. frontage 
and 300 ft. deep. Bids for the materials will soon be 
wanted. 


WATER-WORKS. 


LEWISTON, ME.—Bids were received July 18 for lay- 
ing the new conduit from Lake Auburn to the pumping 
station in Lewiston; check, $5,000. E. H. Gowing, Engr., 
% Milk St., Boston; Geo. Pottle, Chn. Com. and Mayor. 

SANGERVILLE, ME.—The question of increasing the 
water supply is being considered. 

BARRE, VT.—C. S. Currier, Supt. Works, writes us 
that the work on the proposed extension will be begun at 
once. The new supply will be secured from Orange 
Brook. Supplies for work are on hand. There will be 3 
miles of 8, 10, 12 and 14-in. pipe, one reducing chamber 
and an earth dam; estimated cost, $65,000. F. C. Coffin, 
Engr., 58 State St., Boston. 

BOSTON, MASS.—Bids are asked by the Metropolitan 
Water Board until July 27 for building a gate chamber 
and laying cast-iron water pipe at Chestnut Hill Reservoir, 
and until July 31 for excavating, building embankments, 
etc., for the improvement of Spot Pond, as stated in our 
advertising columns. F. P. Stearns, Ch. Engr. 

_EAST BROOKFIELD, MASS.—Henry L. Gleason, Main 
St. and Gleason Ave., proposes to put in small works for 
his section of the town. 

BALLSTON SPA, N. Y.—Bids will soon be asked by 
the city clerk for constructing the proposed works. 
E. Greer, Engr. 

CORFU, N. Y.—G. Bell writes us that nothing has yet 
been done towards the construction of works. 

ROCHESTER, N. Y.—Professor Lattimore and W. C. 


po ay are preparing estimates for works for the new alms- 
ouse, 


WATERFORD, N. Y¥.—D. B. McCarthy, Supt., is pre- 
paring plans, ete., for a standpipe, 83 x 24 ft., for the 
Waterford Water-Works Co. 
_WATERVLIET, N. Y.—It is stated that the water board 
will soon submit plans for an increased water supply. 

; ALLENTOWN, PA.—The Rittersville Water Co. has 
been incorporated with a capital stock of $2,500 by G. B. 
teoettic te H. Kratz, of Allentown, and J. F. Horne, Rit- 
tersville, Pa, 

tESTER, PA.—The Chester Water Co. will build a 
‘ter plant at a cost of about $50,000. 

GLEN CAMPBELL, PA.—Edgar B. Kay, Bellwood, Pa., 
bes been awarded the contract to reconstruct the works 
‘ere, which includes about three miles of pipe line, elec- 


tric power pumps, dam and standpipe. 
>_HILADELPHIA, PA.—The Pure Water Supply & 
ransportation Co. has been incorporated to supply 


water; capital stock, $5,000; incorporators, G. Farquhar, 
ot Branchtown; W. H. Lloyd, Ardmore, and R. EB. Gowen. 
TAMAQUA, PA.—This place will soon vote on the ques- 
on of improving the works at a cost of about $50,000. 
WHITEHALL, PA.—The Clear Springs Water Co. has 
forared & mortgage for $100,000, and, it is stated, will 
Gone at once the construction of its works to supply 
ihe Seigfried, Coplay and other places. A pipe 
ne 18 miles long will be built. 


th 


DARIEN, GA.—Bids are asked until Aug. 2 for sinking 
two 2%-in. artesian wells. W. S. McIntosh, Clk. Comrs. 

ST. PETERSBURG, FLA.—The council] has awarded the 
contract for building works to a Chattanooga firm at 
about $9,000. 

MONTGOMERY, ALA.—Bids are asked until July ~~ for 
constructing four horizontal tubular boilers for the works. 
G. A. Ellis, Consult. Engr.; R. H. Somerville, Cy. Treas. 
_, JENNINGS, LA.—G. A. Morse, Cy. Clk., writes us that 
nothing has yet been done towards building a works but 
it is probable that the council will do something soon. 

SHREVEPORT, LA.—The American Water-Works & 
Guarantee Co., Pittsburg, Pa., has purchased the works 
from Youree Bros., and, it is stated, will spend about 
$100,000 on improvements. 

BLANCHESTER, O.—The Blanchester Water Co. has 
been incorporated with a capital stock of $10,000 by v 

Moon, A. Carpenter and H. L. Gray. 

BUCYRUS, O.—Bids, it is stated, will be asked at onc: 
by the Bucyrus Water Co. for a new reservoir. F. P 
Kaler, Supt. 

COLUMBUS, O.—The question of a better water supply 
at the Columbus barracks is being considered by the army 
officials at Washington. 

ELYRIA, O.—It is probable that another election will 
soon be held to vote on the question of issuing bonds for 
new works to cost about $200,000. 

GLENVILLE, O.—Bids are asked until July 26 for lay- 
ing 15,000 ft. of 6-in. water pipe, including valves, hy- 
drants, etc., according to reports. W. Morris, Secy. 

NEW BOSTON, O.—The question of a water supply 
for this place and Yorktown is being considered. 

SANDUSKY, 0O.—The water-works trustees are con- 
sidering the question of purchasing a new pumping en- 
gine to cost about $20,000. Address Councilmen Center 
and Hoffman. 

FRANKLIN, IND.—The question of purchasing the 
property of the Franklin Water, Light & Power Co. is 
being considered by the citizens. 

GALENA, ILL.—The council has adopted a resolution 
authorizing the city to purchase the works of the Galena 
Water Co. J. B. Ginn, Mayor. 

NEWMAN, ILL.—Press reports state that by passage 
of a new state law it makes it possible for this place to 
raise funds for the proposed works. 

EAU CLAIRE, WIS.—It is stated that the question of 
purchasing the works of the Eau Claire Water-Works Co. 
for $200, is being considered. 

CEDAR RAPIDS, IA.—Bids are asked until July 25 for 
drilling cores in three places to a depth of 80 ft. Address 
Geo. A. Lincoln. 

CLARINDA, IA.—The question of securing a better 
water supply is being considered. J. Burrows, Chn. 

ELMORE, MINN.—This place is reported to have re- 
cently defeated the proposition to put in works at a cost 
of $10,000. 

McKINLEY, MINN.—The question of works is_being 
considered, according to reports. Address Mayor White. 

LINCOLN, NEB.—Bids are asked until Aug. 7 for con- 
structing a steel water tower for the University of Ne- 
braska, as stated in our advertising columns. G. H. Ells- 
worth, Supt. Construction. 

NORTH BEND, NEB.—Bids are asked until July 27 for 
furnishing a triplex power pump of 450,000 gallons ca- 
pacity, a 20-HP. gasoline engine, etc. J. C. Newsom, 
Cy. Clk. 

FORMAN, N. DAK.—Bids are asked until Aug. 7 for 
sinking a 3-in. and a 3%-in. artesian wells. Louis 
Steimke, Town Clk. 

MORRILLTON, ARK.—It is reported that water com- 
missioners will soon ask for bids for works. 

DILLON, MONT.—An election will be held, July 29, to 
vote on the question of issuing $75,000 in bonds for 
works and an electric plant. 

ASTORIA, ORE.—It is proposed to lay a 6-in. main from 
the Portland water-works to the government barracks 
here at a cost of $40,000. Address Quartermaster Hol- 
brook. 

LONDON, ONT.—The water commissioners have been 
requested not to rebuild the water-works dam before the 
spring. 

TORONTO, ONT.—It is proposed to put in a system of 
fire protection for the city hall to cost $3,500. 

CAMPBELLTON, N. B.—The arbitrators have agreed 
upon $73,750 as the amount the city is to pay the Camp- 
bellton Co. for the works. 

MERIDA, YUCATAN, MEX.—It is stated that this city 
will put in works, a drainage system, do considerable pav- 
ing, ete., at a cost of about $4,500,000. Population, 


IRRIGATION 


ALEPPO, TURKEY-IN-ASIA.—Press reports state that 
this municipality wants to purchase over a hundred new 
water elevators and water wheels. It is proposed also to 
put in new elevators in the area of Northern Syria, along 
the banks of the Orontes, Tigris and Euphrates Rivers, as 
a means of irrigating this section. The report says that 
these wheels should deliver water at a height of six or 
seven meters, and have movable axles, permitting an ele- 
vation or depression of about one meter, so as to follow 
the rise or fall of the water. They should be as simple 
as possible in construction. The type suggested is one 
with tangential steel spokes, axles or ball bearings, fur- 
nished with ladle boards for raising the water. The 
motive power of the elevators will be the currents of the 
rivers themselves. Raghib Raif, municipal engineer, is 
prepared to receive estimates, sketches and full par- 
ticulars of different kinds of water wheels. 


SEWERAGE. 


MALDEN, MASS.—Reports state that a trunk sewer is to 
be constructed from Malden through Melrose to Wakefield. 

METHUEN, MASS.—The committee composed of Alfred 
Newsholme, D. W. Tenney and J. S. Howe has submitted 
its report for a system. It is recommended that a system 
12 miles long be constructed; of this the main sewer from 
Ingalls St. to Park St. to be built this year at a cost of 
$15,000. The entire system is estimated to cost about 
$70,000. E. Worthington, Engr., Dedham, Mass. 

SOUTH FRAMINGHAM, MASS.—The question of ex- 
tending the system at a cost of about ,000 will be 
considered at the next town meeting. 

COHOES, N. Y.—W. J. Elliott, Cik., informs us that the 
following bids were received July 5 for constructing cer- 
tain sewers: Houlihan & Larkin, Cohoes, $23,350 (ac- 
cepted); A. M. Banker, Gloversville, N. Y., $35,461; Mc- 
Donough & Cunningham, Troy, N. Y., $38,516; Harring- 
ton & Besch, Troy, N. Y., $29,824. 

ISLIP (L. I.), N. Y¥.—Reports state that a brick sewer 
in Main St. will be constructed during the fall. Eugene 
R. Smith, Engr. 

JAMAICA (L. 1.), N. Y.—It is stated that it is proposed 
to erect a sewage disposal plant at a cost of about ,000. 


KINGSTON, N. Y.—Bids are asked until Aug. 1 for con- 
Structing a brick trunk sewer in wards 2 and 9, as de- 
scribed in our advertising columns. W. Klingberg, Cy. 
Engr.; Henry Beck, Chn. Com.; J. T. Cummings, Cy. Clk. 

LARCHMONT, N. Y.—The following bids were received 
July 1 for constructing sewers: Daniel Murray, $33,582; 
Michael Deccico, $35,205 (accepted); Erbeck Bros., $36,- 
212; Thos. R. McCann, $37,616; Geo. H. Rogers, $38,161; 
E. J. McLaughlin, $54,ti24. The bids are given under 
Contract Prices. Lawrence E. Van Etten, Engr. aud Surv 

NEW YORK, N. Y.—Bids are asked by the Department 
of Sewers, 13 to 21 Park Row, until July 26 for coustruct- 
ing sewers in 31 streets. James Kane, Comr. 

SYRACUSE, N. Y.—Press reports state that the follow- 
ing bids were received July 5 for building the Cherry St. 
sewer: Elisha G. Gay, $1,000; Henry M. White, $1,508; 
A. Worthington Fitch, $1,726 

TROY, N. Y.—Bids are asked until July 25 for con- 
structing pipe sewers in certain streets. E. O. Ross, Secy. 

HACKENSACK, N. J.—Bids are asked until July 31 for 
ce snstructing brick and pipe sewers, as described in our 
advertising columns. Lemuel Lozier, Engr.; Jacob Bauer, 
Secy. Com.; M. E. Clarendon, Pres. 

NEWARK, N. J.—Alexander Potter, 137 Broadway, New 


York, is reported to have submitted the toilowing estimate 
on joint sewer: West Orange Towuship, $ti2,455; South 
Urange Township, $53,402; Millburn, ao5, 25 Summit, 
$77,654; Vailsburg, $52,188; Newark, $30,823; South 
Orange village, $60,063; Irvington, $40,682.——The com- 


mittee of the board of street and water commissioners iu 
structed Engineer Adam July 13 to advertise a notice of 
intention for laying a branch of the Mill Brook sewer 

UNION, N. J.—It is reported that an ordinance was 
passed July 7 for the construction of a system. Engineer 
Woodruff has been making surveys for a system which 
will cost $15,000. 

CHESTER, PA.—Press reports state that ordinances 
were approved July 7 tor the construction of sewers on 
3d and 22d Sts. 

LANCASTER, PA.—It is reported that the street com 
mittee has decided to ask for bids for the construction of 
Sewers On seven streets. 

PITTSBURG, PA.—Reports state that ordinances were 
approved July 5 for constructing sewers in four streets. 

POTTSTOWN, PA.—The council has decided to issue 
$00,000 in bonds for street and sewer improvements. 

SOMERSET, PA.—Bids are asked until July 31 for 
constructing a system, the bids received July 12 having 
been rejected as they exceeded the appropriation. The 
bids are given under Contract Prices. Jas. 8. Haring, 
Engr. 

AUGUSTA, GA.—Ordinances have been approved for the 
construction of sewers on Jones, Telfair and Walker Sts 
C. A. Robbe, Mayor. 

COLUMBUS, GA.—An issue of bonds for sewers is con 
templated. 

CLEVELAND, O.—Bids are asked until Aug. 10 for the 
construction of a sewer in Lower St., between Lake Ave 
and Detroit St. John Van Develde, Deputy Dir. Pub. Wks 

—It is proposed to construct sewers in five streets. Wm 
E. Sage, Secy. Bd. of Control. 

COLUMBUS, O.—It is proposed to call an election to vot 
on the issue of $100,000 of 444% bonds for the construc 
tion of new sewers. 

MANSFIELD, O.—Bids are asked until July 20 for con 
structing a 24-in. storm sewer. Jacob Laird, Engr. 

NEWARK, O.—Bids are asked until July 22 for the con 
struction of a pipe sewer on Locust St., between Sd and 
4th Sts. F. T. Maurath, Cy. Cik. 

TOLEDO, O.—Bids are asked until July 31 for the con 
struction of a 15-in. pipe sewer, and for constructing »# 
72 to 9-in. brick sewer. Wm. O. Holst, Cy. Clk 

INDIANAPOLIS, IND.—Bids are asked by the depart 
ment of public works until July 21 for constructing sewers 
in several streets. M. A. Downing, Chn. 

WARSAW, IND.—Councilman J. B. Watson writes us 
that Frank T. Oakley, of Toledo, O., is preparing plans for 
sewers, and that about Aug. 1 the town will ask for bids 

HOUGHTON, MICH.—It is stated that it has been voted 
to issue $60,000 of 4% water and sewer bonds. 

CHICAGO, ILL.—Bids are asked until July 26 for con- 
structing pipe sewers in certain streets. L. E. McGann, 
Pres. Bd. Local Improvements. 

CHICAGO HEIGHTS, ILL.—We are informed that work 
on the system will not be let until special assessment for 
the cost of same is confirmed by the courts. Wm. B. Ew 
ing, Engr., La Grange, Ill.; P. F. Jirtle, Clk. 

NORMAL, ILL.—Bids are asked until July 26 for con- 
structing a brick sewer, as described in our advertising 
columns. Otto Seibert, Pres. Bd. Local Improvements. 

WAUKESHA, WIS.—Bids are asked by the board of pub 
lic works until July 25 for constructing about 1,372 lin 
ft. of 10-in. pipe sewer. M. M. Maxon, Chn. 

CLINTON, IA.—Councilman Nissen on July 11 intro- 
duced a resolution authorizing the city engineer to prepare 
plans for sewers in Dist. 1. City Engineer Chasc informs 
us that the population of said district is 21,000, and area 6 
sq. miles; sewers will be about % combined and \ sani- 
tary; also that a pumping station will be necessary for 
use during periods of high water. 

BROOKFIELD, MO.—The following bids were received 
July 10 for trunk sewers: John Hurley, Ves Moines, Ia., 
$13,757; M. S. Jackson, Cedar Rapids, Ia., $12,498 (ac- 
cepted); J. G. Bettleheim, Brookfield, $14,272; Jenkins & 
Clark, Brookfield, $14,726; Meyers Construction Co., St 
Louis, Mo., $15,521; Reeb Bros., Belleville, Ill., $15,050; 
McMahan & Cooney, St. Louis, $14,880; Thomas Hogan, 
Booneville, Mo., $16,293; Abbott & Gamble Construction 
Co., St. Louis, Mo., $17,008; M. V. Kennedy & Co., Des 
Moines, Ia., $16,003; G. O. Skillwed, St. Joseph, Mo., 
$14,513; Henry E. Gibson, St. Joseph, Mo., $14,313 
Hiram Phillips, Engr., Oriel Bldg., St. Louis. 

FORREST CITY, ARK.—Philip H. Porter, Columbia 
Bldg., Louisville, Ky., is preparing plans for sewers and 
water-works. 

McKINNEY, TEX.—A franchise for a system in this 
city has been granted. 

DENVER, COLO.—At a meeting of the board of public 
works July 6 the engineer was ordered to prepare plans 
for a storm sewer district in that part of the city west of 
the Platte River. 

TORONTO, ONT.—Bids are asked until July 26 for con- 
structing 12 and 15-in. pipe sewers in certain streets. 
John Shaw, Mayor. 

LACHINE, QUE.—It is reported that the engineers have 
submitted plans and specifications for a system to cost 
about $150,000, and that the council has voted to adopt 
the plans. Address Mayor Descarries. 

GARBAGE DISPOSAL-STREET CLEANING 

NEW HAVEN, CONN.—Bids are asked by City Engi- 
neer Kelly until July 22 for street sprinkling in the 12 
original wards of the city. 

ALBANY, N. Y.—The board of health is reported by 
local papers to be in favor of a reduction plant. Address 
Dr. F. C. Curtis and Health Officer T. P. Bailey. 
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ENGINEERING NEWS. 


WEST HOBOKEN, N. J.—Bids have been asked for 
street sprinkling in the improved streets. Councilman 
Bergkamp, Chn. Com. 

ALTOONA, PA.—It is proposed to build a plant. E. F. 
Giles, Mayor; Harvey Linton, Cy. Engr. 

BIRMINGHAM, ALA.—Information for garbage reduc- 
tion plants is being secured by Mayor Drennen. 

CHATTANOOGA, TENN.-—It is stated that City Engi- 
neer Hooke has asked for bids for a new street sweeper. 

OAKLAND, CAL.—BStreet Superintendent Miller has sub- 
mitted estimates, plans, etc., for a salt water sprinkling 
plant to cost about $50,000. 

SACKAMENTO, CAL.—Wm. Muir has submitted plans 
and a proposition for a garbage disposal plant, etc. 


STREETS AND ROADS. 


SOMERVILLE, MASS.—It is stated that the council has 
let the contract for supplying the paving material to be 
used on Washington St., from Tufts St. to the Charles- 
town line, to 8S. & R. J. Lombard and Patrick McGovern, 
at $14,000. 

EAST HAMPTON, CONN.—The council has voted to 
expend $8,000 for building macadam roads in Chatham, 
two-thirds of which will not be used until next year. 

BUFFALO, N. Y.—Bids are asked until July 25 for pav- 
ing and grading Keystone St. 26 ft. wide. R. G. Parsons, 
Secy. Bd. Pub. Wks. 

EAST AURORA, N. Y.—On June 12 this village voted 
to issue $31,000 street paving bonds. 

NEW ROCHELLE, N. Y.—The question whether the 
proposed paving will be asphait or brick is being con- 
sidered; estimated cost, $150,000. Address Mayor Dillon. 

ONONDAGA VALLEY, N. Y.—Elmer J. Clark has the 
contract to build a mile of telford road at $4,2u0. 

SYRACUSE, N. Y.—Bids are asked until July 24 for 
grading, asphalt paving and for constructing pipe sewers 
and cement sidewalks in certain streets. G. J. Metz, Cik. 

WHITE PLAINS, N. Y.—Bids are asked until July 31 
by the White Plains town board for zing about 
eight miles of highways. 

MONTCLAIR, N. J.—The contract for improving the 
Bloomfield roads has been awarded to Osborne & Mar- 
sellis, of Upper Montclair, at about $75,000. 

NEWARK, N. J.—Bids are asked until 3.30, July 20, 
for about 33,000 sq. yds. of asphait paving. J. Crowell 
Mundy, Gen. Supt. of Wks. 

PLAINFIELD, N. J.—Bids are asked until 8 p. m. July 
20 for macadamizing in two streets. James T. MacMur- 
ray, Cy. Clk 

>HARPSBURG, PA.—Bids are asked until Aug. 1 for 
brick paving, curbing, etc., in five streets. H. 5. Ayers, 
Borough Clk. 

GAINESVILLE, FLA.—The committee has been directed 
to improve the streets. 

GADSDEN, ALA.—J. H. Lovejoy, Judge of Probate, 
writes us that this place voted July 3 against issuing 
bonds for paving. 

MEMPHIS, TENN.—Bids are asked until 10 a. m. July 
22 for improving portions of several streets. D. P. Pres- 
cott, Secy. of Turnpike Bd. 

BOWLING GREEN, O.—Bids are asked until Aug. 5 for 
grading and macadamizing a road 5% miles long. L. B. 
Fraker, Engr. County Comrs. 

BUCYRUS, O.—The contract for improving seven roads 
has been let to 8. S. Baton & Son, Lafayette, Ind., at from 
$2,050 to $2,000 a mile. A. H. Gardner, of Bucyrus, has 
the contract for one road, at $2,769. 

CLEVELAND, O.—Bids are asked until Aug. 9 for im- 
proving Amesbury Ave., from Hough Ave. to Crawford 
Road; and until July 26 for improving a _ portion of 
Stone's levee. Walter P. Rice, Dir. Pub. Wks. 

GALLIPOLIS, O.—Bids are asked until Aug. 7 for pav- 
ing a portion of four streets with brick. T. E. Brad- 
bury, Cy. Clk. 

TOLEDO, O.—Bids are asked until Aug. 14 for brick, 
gg, hd granite paving in Oakwood Ave. W. O. Holst, 
Cy. Clk. 

YOUNGSTOWN, O.—It is stated that Vetter & Heasley 
and the Barber Asphalt Paving Co. have submitted the 
lowest bids for paving Spring St. and for grading Gar- 
fleld and Cherry Sts., at $11,375 for block asphalt, and at 
$11,274 for sheet asphalt, respectively. 

BLOOMINGTON, IND.—Bids are asked until 1 p. m. 
July 21 for the construction of several free gravel roads. 
Fred. Matthews, County Audr. 

INDIANAPOLIS, IND.—Bids are asked by the board of 
public works until July 21 and July 24 for brick paving, 
grading, etc., in several streets. 

SOUTH BEND, IND.—Bids are asked until July 27 for 
brick paving and cement sidewalks in several] streets, 
according to reports. L. A. Hull, Cy. Clk. 

PONTIAC, MICH.—We are informed that the following 
bids were received for paving two streets with asphalt 
block paving: Lennane Bros., Vetroit, Mich., $54,068 (ac- 
cepted); Liphardt & Winterhalter, Detroit, Mich., $56,- 
466; Geo. E. Currie, Detroit, Mich., $60,559; B. D. Bar- 
tow, Port Huron, Mich., $61,559. 

QUINCY, ILL.—Bids are asked until July 28 for paving 
eleven blocks, acording to reports. Benj. Heckle, Secy. 

RICHLAND CENTER, WIS.—Bids will be asked until 
the last week in July for paving three blocks with crushed 
limestone, city to furnish material and machinery. R. 
H. De Lap, Mayor. 

GREAT FALLS, MONT.—Bids are asked until July 24 
for 11,014 sq. yds. block paving and excavations therefor: 
3,346 lin. ft. plank curbing and 4 catch basins and con- 
nections to sewers. C. H. Clark, Cy. Clik. 

KANSAS CITY, MO.—Bids are asked until July 22 for 
asphalt or brick paving in ten streets. H. A. Wise, Cy. 
Engr. 

NEW WHATCOM, WASH.—Bids are asked until July 
24 for 2,241 lin. ft. of fir block paving in Elk St., on con- 
crete foundation; estimated cost, $33,000. A. R. Camp- 
bell, Engr.; E. E. Hardin, Mayor; V. I. Broadway, Clk. 

BRANTFORD, ONT.—Bids are asked until noon July 
22 for the construction of about 29,000 sq. ft. of concrete 
sidewalk and about 16,000 sq. ft. of plank sidewalk. T. 
Harry Jones, Cy. Engr. 

DUNNVILLE, ONT.—Bids are asked until July 24 for 
the construction of about 45,000 sq. ft. of cement concrete 
walks. J. W. Holmes, Clk. 


MANUFACTURING PLANTS. 


BATH, ME.—The new brick machine shop built at the 
Bath Iron Works last spring is to be extended 181 ft.; 
when completed it will give one shop 310 ft. long. The 
location of the brass foundry may be changed soon. 

LYNN, MASS.—Reports state that the General Electric 
Co. is to build an addition to its steel plant which will 
nearly double its capacity, and a large part of the work 
now done in Schenectady will be done here. 

NORTH ADAMS, MASS.—It ts reported that a silk mill 


is to be erected in this city in which the Arnold Print 
Works are said to be interested. 


NEW YORK, N. Y.—The works of the Oakes Mfg. Co., 
Blackwell St., Steinway, Queens Borough, was destroyed 
by fire, July 10; estimated loss, $100,000. 

WEST POINT, N. Y.—Steele & Condit, Jersey City, N. 
J., have been awarded the contract at $7,335 for con- 
structing an ice-making apparatus and system of cold 
storage at West Point. 

ALLEGHENY, PA.—The plant of the Riter-Conley Mig. 
Co. was recently injured by fire to the extent of $100, 

HOWARD, PA.—The Carnegie Steel Co. has begun work 
on its Howard axle plant to be located at Howard, ad- 
joining its Homestead works. The main building will be 
100 x 1,000 ft., with loading shed 50x40 
equipped with traveling cranes. 

PHILADELPHIA, PA.—The Scott Paper Mill, at 6th and 
Glenwood Aves., was destroyed by fire, July 10; reported 
loss, $100,000; fully insured. 

PHILADELPHIA, PA.—William Steele & Son have been 
awarded the contract for the erection of a $30,000 textile 
factory for Thomas Halton’s Sons, at C St. and Alie- 
gheny Ave. 


PITTSBURG, PA.—Reports state that the Pittsburg Re- 
duction Co. is to erect a plant for the manufacture of 
aluminum at Shawenegan Falls, Que., to cost $1,000. 

SCRANTON, PA.—The White Oak Breaker, at Archibald, 
was entirely destroyed by fire July 13; reported loss, 


GREENSBORO, N. C.—It is reported that the Van De- 
venter Carpet Co. of New Jersey has decided to estab- 
lish a mill at this place for the manufacture of carpets. 


MAYODAN, N. C.—It is reported that a new cotton mill 
is to be erected here to cost $150,000. Col. F. H. Fries, 
of Salem, is said to be interested. 

GREEN DEPOT, 8S. C.—The Victor Mfg. Co. will build 
a 3-story brick addition to its cotton mull, consisting of 
13,000 spindles and 356 looms. Lockwood, Green & Co., 
Boston, Archs. 

GREENWOOD, S. C.—Reports state that the Grendel 
Mills has decided to increase its capital stock from $2vU,- 
UUU to $400,000 and to enlarge its mills. 

UNION, 8. C.—F. C. Duncan, Union, informs us that the 
Union Cotton Milis Co. is now considering the erection of 
a new cotton mill, but that the plans bave not yet been 
detinitely decided upon. Reports state that it will con- 
tain about 50,000 spindles and 1,200 looms. 

ATHENS, GA.—It is reported that an ice factory will 
be erected in this city in which Chas. N. Hodgson, of 
Athens, and Messrs. Blocks, of Macon, are interested. 
They also contemplate the addition of a cotton seed oil 
mill and a coal and wood yard to their business. 

CARROLLTON, GA.—Reports state that a cotton mill 
is to be erected here. G. H. West, J. A. Aycock and L. C. 
Mandeville are the promoters. 

KENSINGTON, GA.—C. E. Buek, Richmond, Va., is in- 
terested in a proposed cotton mill of 0U,UUU spindies to be 
built here. 


SAVANNAH, GA.—It is reported that an ice factory 
will be erected in Collinsville with a capacity of 5U tons 
of ice a day. 

FLORENCE, ALA.—The Ashcraft Cotton Mills will erect 
a 2,0UU-spindie mill in this city. — 


HUNTSVILLE, ALA.—It is reported that a mill for 
the manufacture of fine yarns to cost $100,000 will be 
erected here. T. W. Pratt is interested. 

ESTHERWOOD, LA.—Reports state that Whitney & 
Corvett have been awarded the con.iract for erecting a 
4-story rice mill for the Miller-Combs-Morris Co. 

CHATTANOOGA, TENN.—The Chattanooga Furniture 
Co. has awarded to D. J. Chandler the contract tor erect- 
ing a brick addition to its plant on Boyce St., near Frank 
St., to cost about $3,000. 

HARRIMAN, TENN.—Thomas & Turner, of Knoxville, 
have the contract for the erection of a flouring mill for 
the Emory River Flouring Mill Co. 


BATAVIA, O.—Keports state that a shoe factory is to 
be erected here. The building will be three stories high 
and will cost $60,000. 

CINCINNATI, O.—J. 5S. Miner & Son, millwrights and 
distilling architects, of Louisville, Ky., have received the 
contract for erecting a 25,0U0-barrel whiskey warehouse 
for the Clitton Springs Distillery Co., Cumminsviile, Cin- 
cinnati. It will be eight stories high and cost about 
DETROIT, MICH.—Plans have been prepared, accord- 
ing to reports, for a 4-story brick factory building, 160 x 
SW ft., for the Western Buffalo Robe Co.; estimated cost, 
$20,000. H. Wallace, Mgr., 306 Grand River Ave. 

PONTIAC, MICH.—The Pontiac Spring & Wagon Co. has 
been reorganized with a capital stock of $50,000 and will 
erect a new pliant at once. 

CHIPPEWA FALLS, WIS.—It is reported that the Dells 
Paper & Pulp Co., Eau Claire, Wis., will soon erect a 
$100,000 sulphite plant in this city on land donated by the 
city. D. R. Davis, Pres., Eau Claire. 

OMAHA, NEB.—Local architects are reported to be pre- 
paring plans tor a flour mill to be erected here this year 
to cost about $75,Uuuu. Geo. Y. Bonus, chief promoter. 

SAN RAFAEL, CAL.—It is reported that the United 
States Smokeless Powder Co. will rebuild its works re- 
cently destroyed by fire. The new works will be on a 
larger scale and will cost about $500,000. 

TURIN, ITALY.—A company has been formed here with 
a capital of $2,000,000, to be known as La Societa Italiana 
de Electro-Chimica Valta. Foreign proposals for ma- 
chinery, tools and supplies will be considered. 

PORT ADELAIDE, SOUTH AUSTRALIA.—Reports state 
that the South Australian government intends to erect a 
60-ton refrigerating machine at Port Adelaide Produce 
Depot. It is stated that the contract for the machine 
will probably be let in England. 

CAPE TOWN, SOUTH AFRICA.—The contract for two 
ice-making plants has been awarded to the Linde British 
Refrigeration Co., Ltd., 35 Queen Victoria St., London. 


GAS PLANTS. 

RICHMOND, VA.—Press reports state that the com- 
mittee on finance and light has decided to recommend the 
appropriation of $21,500 to put the gas works in good 
condition. Joseph Wallerstein, Chn. Com. 


CLEVELAND, O.—Bids are asked until July 27 for 
lighting, extinguishing, cleaning and care of gas lamps in 
the city for the period from Aug. 15, 1899, to Aug. 14, 
1900. Walter P. Rice, Dir. Pub. Wks. 

DELAWARE, O.—It is stated that surveys are being 
made through the county for a gas main for the North- 
western Gas Co. 

TOLEDO, O.—The following bids were received, July 10, 
for the lease or purchase of the city gas plant: Jacob N. 
Bick, entire plant, $256,000; Northwestern Mutual Gas 
Company, entire plant, $227,500; Keslin Bros., plant out- 
side of city limits, $81,000; E. E. Dwight, plant outside 
of city limits, $135,000; plant inside city limits, $101,500; 
or to buy that outside city limits and pay a yearly rental 
of $7,000 for the balance. James Donnelly, said to rep- 
resent Mayor Jones and others, submitted an extensive 
a he Fang lease the plant, build a plant to cost about 


CHICAGO, ILL.—It is reported that the , 
will enlarge its plant at a cost of about $2,00u.00.  “° 


CHICAGO, ILL.—Press reports state that 


hoiders of the Ogden Gas Co. have authorized the mae 
310,000,000 of 40-year 5% gold bonds. it is... % 
erect a plant om the west side. oa ae 
WABASH, IND.—It is stated that the Indian, y,, 
Gas & Oil Co., near Fairmount, is about t.... 
pumping station at a cost of $3UU,UU0U. ee 
NEW COMPANIES.—Reilly Oil & Gas Cy . 
W. Va.; D. BE. Handley, Jr., and C. a’ 
Wheeling; John D. Reilly, of Benwood. ‘ = 


Stanley Oil Co., Fresno, Cal.; $200,000; BE. 4; yds 
Pasadena; Ed. Vogelsang, Fresno; H. L. Chauw 
linga. 

Vicetas Oil Co., Selma, Cal.; $500; E. H. | 


M. Evans, J. W. Fannon.  W 
Pioneer Oil & Gas Co., Hanford, Cal.; $400 i», 
Mack, J. B. Newport, D. 3. Fish, Bakersfield. =e 
Standard Gas Co., New Brunswick, N. J.; s150... 
$30,000 paid in; C. M. Trivett, New York; Roh: Wig 
Elizabeta, N. J. 


MISCELLANEOUS CONTRACT. 


LEVEE WORK.—Marysville, Cal.—Bids are ask. 4 
Aug. 1 for certain levee work. F. E. Smith, cj, jj: 
Levee Comrs., Marysville. 

PIER.—Philadelphia, ra.—Press reports state 
cense was granted July 18 to the city to build a pier sy ¢ 
wide at the foot of Race St. : 

DRAINAGE BONDS.—Winnipeg, Man.—Bids a; 
until Aug. 20 tor the purchase of $350,UUU0 of 
bonds. wv. H. McMillan, Provincial Treas, 

DREDGE.—Grand Rapids, Mich.—Bids are aske) y 
Aug. 2¥ for hydraulic dredge, as stated in our adycr:.=,,,, 
columns. Capt. Chester Harding, U. S. Engrs. ou 

PIER.—New York, N. Y.—Bids are asked by the ¢ par 
ment of docks, Pier *‘A,’’ North River, until July 24 { 
building a new pier at the foot of West 3¥th St., N. 2. 

SUCTION DREDGE,.—Charleston, 8S. C.—Bids ar. asked 
until Aug. 28 for building a suction dredge, etc., as stated 
in our advertising columns. Maj. E. H. Ruffner, U. gs 
Engr., Charleston. 

PAKK WOKK.—Pawtucket, R. 1.—It is stated that City 
Engineer Carpenter is preparing plans for the iuprove 
ment of a portion of Slater Memorial Park; the plan in 
cludes laying out driveways. 

DITCH.—kKenton, O.—Bids are asked until Aug. 2 for uy, 
construction of about 100,UUU lin. ft. of drainage ditch for 
the Scioto River ditch improvement. A. RK. Ta 
James Bostable, County Audr. 


UITCH.—Wapakoneta, O.—Bids are asked until July 29 
for constructing the Klopfenstine Joint Ditch in Clay 
township, Anglaize county, and Jackson township, sheibj 
county, O. Samuel Craig, Engr. 

CANAL WORK.—Cascades, Columbia River, Ore. —pids 
are asked until Sept. 1 for improving canal at Cascades 
Columbia River, Ore.,as stated in our advertising coiumus 
Capt. Wm. W. Haris, U. S. Engrs. 

BUUNDARY WALLS.—Boston, Mass.—Bids are asked 
by the board of park commissioners until July 2) tor 
building boundary walls at Arnold, Arboretum and Frank- 
lin Park. Chas. E. Stratton, Chn. 

SUPPLIES.—Tompkinsville (S. 1.), N. ¥.—Bids are asked 
until Aug. 15 for turnishing supplies for the light-house 
establishment, as stated in our advertising 
Lieut.-Col. D. P. Heap, U. 8S. Engr. 

HARBOR IMPROVEMENTS.—Victoria, B. C.—The board 
of trade and other interests have secured the prouiise ov: 
the Dominion Government to consider a bill authorizing 
improvements to the harbor to cost $t,00U,UUU. , 

GATEWAY.—Newark, N. J.—Bids are asked by tle Es 
sex county park commission until July 15 for the cou- 
struction of entrance to the Branch Brook Park on Lake 
ote as stated in our advertising columus. A. Church, 

ecy. 

PiERS.—New York, N. Y.—kKeports state that bouds t 
the amount of $2,824,7U0 were vo.ed for iast week by tk 
sinking tund commission for the improvement of the Nort 
River tront, as far north as 23d St.; the dock deparunen 
contemplates constructing large piers north of West Wasb- 
ington Market. 

DAM, DREDGING, ETC.—Albany, N. Y.—Bids are aske! 
until July 31 for removing obstructions and constructing 
a dam in the Racquette River, near Reynoldsville, dredg- 
ing in the Cayuga and Seneca Canal, constructing a 
stone arch culvert, etc., as stated in our advertising col- 
umns. J. N. Partridge, Supt. Pub. Wks. 

PARK WORK.—New York, N. Y.—Bids are askei by 
the department of parks, Arsenal, Central Park, until July 
27, for erecting approach to public building in Crotona 
Park, for constructing sewer from the Swedish school- 
house in Central Park to the existing sewer in Manhattan 
Square, and for constructing a greenhouse in Bronx lark 
Geo. C. Clausen, Comr. 

CONVEYOR.—Daanville, Lil.—The following bids were re- 
ceived June 21, for coal and ash conveyor, etc., for builer 
house as follows: Westinghouse, Church, Kerr & Co., New 
York, $18,007; John A. Mead Mig. Co., New xork, >14,505, 
Steel Cable Engineering Co., Boston, $19,872, $25,475 and 
$24,115; Link Belt Machinery Co., Chicago, $11,490; Mac- 
es Engineering Co., Chicago, 914,027, $16,220 and 

TUNNEL.—New York, N. Y.—It is stated that J. Vipoud 
Davies, 32 Nassau St., has completed plans for the East 
River tunnel to be built by the Long Island & Terminal 
Co., to be 2,500 ft. long and go down 30 ft. under the river; 
it will extend from the foot of Maiden Lane in Manhattan, 
to foot of Pineapple St. in Brooklyn; the cost is estimated 
at $7,500,000, with an added $2,500,000 for the Long Isl- 
and improvement. 

TELEPHONE LINES.—Augusta, Me.—The Kennebec 
Water Co. and the Kennebec Log Driving Co. in ad- 
dition to removing obstructions, buildings dams and re- 
pairing and raising old dams, propose to establish a system 
of telephone stations from points along the river to 
the different dams, in order that when a jam forms tle 
gates may be almost instantly closed and the work of pre- 
paring the jam begun with a nominal loss of water. 

BOILERS.—San Francisco, Cal.—The following bids have 
been received by Capt. U. Sebree of the 12th Light House 
District, for new boilers for the tender ‘‘Madrono:’’ Union 
Iron Works, $14,500; Wm. J. Brady, $16,750; Wolfe & 
Zwicker Iron Works, Portland, Ore., $16,966; Moran Bros 
Co., Seattle, Wash., $17,049; T. J. Moynehan, $17,. 
Risdon Iron & Locomotive Works, $20,980; Fulton Eng'- 
neering & Shipbuilding Works, $21,190. The bid of the 
Union Iron Works is recommended for acceptance. 

DRAINAGE SYSTEM.—New Orleans, La.—Our corre- 
spondent informs us that the following contracts have 
been let for extending the drainage system, bids for which 
were given under Contract Prices’ in our last issue: Cont 
E—National Contracting Co., $223,005; Cont. F—Chas. F. 
Cullom & Co., $620,024; Cont. G—Rogers & Wright, $21,- 

: Cont. H—National Contracting Co., $58,565; total, 
$926,194. Difference, $112,405. Item H by clerical mis- 


10 


ylor, 


columus 


take in bids given last week is increased from $57,965 ‘o 
565. Quantities given to bidders for Contract F in- 
cluded the entire Third St. system, and th 
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decided to limit this contract to only a part of it 


has Charles Sts. only). This reduces value of 
ut $310,000. With this understanding and 
contra 


j right to complete Third St. system if the 
ee the lowest bids were accepted. 


CONTRACT PRICES. 


sEWERS.—Larchmont, N. Y.—The following bids were 
4 July 1 for constructing sewers, as advertised in 


BRICK PAVING.—Norwich, N. Y.—The following con- 
tract for paving East Main St. with New York Brick & 
Paving Co.'s repressed brick was let June 30, 1899, to J. 
K. Van Campen, Olean, N. Y.: Excavation, 5,000 yds., 
25 cts.; vitrified brick pavement, N. Y. Brick & Paving 
Co., repressed, 10,500 yds., $1.68; stone curbing, 5,200 ft., 
55 ets.; protection curb or headers, 800 ft., 20 cts.; cast- 
iron cover plates, iy? Ibs., 2 cts.; Fag stone for 
macadam, 150 yds., $1.50; sewer inlets, 2, $15; 3, 4 and 
5-in. brick tile, ft.. 6 cts. Storm water sewer: 


News; contract let to Michael Decicco, total, 24-in. vitrifi 2.284 ft., $1.10; 18-in., 25 ft., 
os ‘*- L. BE. Van Etten, Engr., New Rochelle, N. Y.: 75 cts.; 12-in., cts.; 24-in. cast-iron, 36 ft.. 
= “Bids Received at Larchmont, N. Y., July 1, lovd, for Constructing Sewers. 
Erbeck Thos Geo. H J. Daniel 
Quantities. Bros. McCann Rogers. Decicco. McLoughlin. Murray. 
o0-in. vitrified pipe........-.-.- 2,327 lin. ft. . $2.08 $2. 1.60 $2.65 00 1.05 
“g-in. “ .78 1.41 -25 1.38 1.25 65 
10- in es 1.49 .34 1.40 1.50 90 
x Y-branches ........-- 108 each... AT .80 65 1.00 1.20 
<5-in. Y-branches .......... .64 1.10 1.00 1.10 1.00 1.30 
ManholeS 49.00 .00 35.00 40.00 75.00 88.00 
Flushtanks .....-.- _ 85.00 75.00 75.00 60.00 150.00 75.00 
LampholeS 13.00 16.00 10.00 15.00 15.00 12.00 
Lumber, a M ft. B. M. 24.00 25.00 25.00 22.50 25.00 
Goncrete, 6.00 5.00 6.00 3.50 3.00 
Rock trencheS ....-see++eeeeeee 4.891 cu. yds. 2.49 2.47 3.00 2.19 3.00 2.30 
Broken stone ........ 444“ .99 1.00 1.25 74 2.00 1.35 
Rock excavation 1.24 1.35 1.25 1.10 1.50 1.05 
24,167 sq. yds .02 .03 .01% -25 .20 
15-in. storm sewer ...........4. 400 lin. ft.. 65 -60 44 -50 2.00 -85 
8-in. .35 .30 -25 .30 1.00 .50 
2 each... 60.00 98.00 50.00 55.00 120.00 120.00 
Rock storm sewer ...........-- 100 cu. yds. 2.29 1.75 1.90 1.50 2.25 1.05 
Spec ~7 manholes ........-.++++ Beach... 100.00 88.00 40.00 75.00 100.00 55.00 
Caps 38.00 15.00 60.00 18.00 60.00 65.00 
17ON PIPE 734 lin. ft. 4.75 4.65 7.32 4.75 8.00 4.20 
o%-in. iron pipe, submerged .... 400 13.31 8.75 14.00 9.00 12.00 9.00 
90x 6-in. fron Y’s ........ 8 each. 10.00 25.00 16.00 24.00 12.00 
x 6-in. vitrified Y’s .......... 8 2.00 1.50 3.00 2.50 8.00 


PIP FE SEWER.—Westboro, Mass.—We are informed that 
the following bids were received July 10, 1899, for remov- 
ing about 1,950 ft. of 15-in. vitrified pipe sewer, and for 
furnishing and laying a like amount of 16-in. iron pipe, cut 
6 to 19 ft., average 11% ft.: 


Gravel 
Bidder. Pipe, f’ndat’n, 
a ft. acu. yd. 

CE. Trumbull & Co., Boston (accepted) ..$3.93 f 
Geo. A. Rogers, Plattsburg, N. Y. ........ 4.24 2.50 
W. H. Sherman, Providence, R. I. ....... 4.50 2.00 
M. J. Linnane, Westboro, Mass.......... 5.37 87 
M. Murphy & Co., Clinton, Mass.......... 5.40 1.40 
Frank L. Allen, Worcester, Serre 5.85 4.50 


WATER PIPE.—Lansingburg, N. Y.—The following bids 
were received by the commissioners July 6. 1899, for 14-in. 
cast-iron water pipe and specials: U. S. Cast-Iron Pipe & 
Foundry Co., $29.90 a gross ton; specials 2% cts; Charles 
Millar & Son, Utica, $28.56; special castings, 2% cts.; R. 
D. Wood & Co., Philadelphia, $29.80; specials, 2% cts.; 
Warren Foundry & Machine Co., New York, $30; specials, 
2% cts.; Fairbanks Steel Pipe Co., —, patent spiral 
riveted pipe, 92 cts. and $1.12 a ft. -, according to quality, 
bolt joints, $5.40 each. 

REVETMENT WORK.—Portage Lake Ship Canal, Mich. 
—Maj. Clinton B. Sears, U. S. Engrs., Duluth, Minn., re- 
ceived the following bids July 1 for revetment work at the 
Portage Lake Ship Canal, Mich., as advertised in Engi- 
neering News: 


$3; manholes, complete, 3, $24; masonry head, 1, ‘$10: 
total, $17,540; with accessories, $25,714. The brick will 
be furnished by the New York Pressed Brick & Paving 
Co., Syracuse, Y. Henry C. Allen, Engr., 


ware Construction Co., Wilmington, Del., 

can Dredging Co., Philadelphia, 15 cts. 

mouth Mispillier River, Del.—Benj. F. Collins, Milford, 

Del., $3.50 a lin. ft. for Sand Point, and $3.90 for Green 

Point; Delaware Construction Co., Wilmington, Del., $7.50 

soe $7.50, respectively: B. F. Sweeten & Son, Camden, 
. J., $5 and $5, respectively. ; 


BRUSH, STONE, POLES, ETC.—Memphis, Tenn.—Capt 
E. Eveleth Winslow, U. S. Engr., informs us that the 
following bids were received July 5, 1899, for certain 
supplies, as advertised in Engineering News: (1) brush a 
cord; (2) poles, a cord; stdéne, on contractors’ barges, 
rip-rap and spalis, a cu. yd.; (3) at New Madrid, Mo.; 
(4) Caruthersville, Mo.; (5) Plum Point Beach: (6) Hope- 
field Bend, Ark.; (7) Helena, Ark., on government barges: 
(8) at Memphis; (9) at quarries; (10) wire No. 12, B. W 


13 cts.; Ameri- 
Pile Dikes at 


G., a Ib.; wire strand; (11) %-in.; (12) 5-16-in.:; (13) 
-in.; (14) Silicon bronze wire, wire rope clips: 
(15) =5-16-in.; (17) staples, a (18) 
Manila _ rope, ; John Barrett Son, Cin- 


cinnati, (3) $1. $1.44, accepted; (5) $1.54; 
(6) $1.74; (7) $1 87; (18) 9.60 cts.; Frederick 
Hartweg, Cincinnati, (3) $1.29, accepted; (4) $1.46; (5) 
; (6) $1.67; (7) $1.94; Harry E. Coffin, 
Memphis, (10) 3.22 cts: (11) 5.94 ets.; (12) 4.95 ects.: 
; (14) 19.84 cts., all accepted; (15) 8% cts.: 
; (18) 9.76 cts.; Lee Bros., Memphis, (18) 
John F. Oliver, Neely’s Landing, Mo., (9) 
49 so nd (9a) 43 cts.; Jos. Evins, Dardanelle, Ark., (1) 
$1. (2) $1.75; Geo Skene, Memphis, (11) 6 cts. +: (12) 
5 cts. "+: (13) 4% cts.; (15) 7.9 cts., accepted: (16) 11.3 ets., 
accepted; (17) ‘3%, cts.; K. H. Killebren &@ Co., Mount 


Pleasant, Tenn., (1) 99 ‘cts ; (2) $1.20; (9) 49.9 cts.; Jno 
T. Hillsman, Memphis, (9) 98 cts.; (9a) 97 cts.: (10) 3.29 
cts.; (15) 8.6 cts.; (16) 12.4 cts.; (17) 3.19 cts.; Edward 


Hely, Loulsville, Ky., (8) $1.44: (Sa) $1.29, both accepted: 
Hunter & Frey, Memphis, (1) ve" “er ; (2) $1.40, both ac- 
cepted; Schermerhorn Bros. Co. Louis, (18) 10.07 ects.: 
Henry B. Newhall, New York, use 12% and 7% cts.; (16) 
15 and 9% cts.; (18) 9% cts.; American Steel & Wire Co. 
Chicago, (10) 8.18 cts.; (11) 6 ets.; (12) 4.96 cts.: (13) 
5% cts.; (15) 22.54 cts.; (18) 27.05 ets.; P. J. Howard, 
Rosiclare, Ill., (9) 47 cts.; (9a) 40 cts 


MAIN SEWER.—Fast Orange, N. J.—S. M. Long, Town- 
ship Clk., informs us that the following bids were recetved 
July 10 for constructing a storm water sewer in Black 
Brook Valley, as advertised in Engineering News: 


Daniel J. 


Bids “Received at East ‘Orange, N. s. July 10, "1899, for engin a Sewer in Black Brook Valley. 


James Fell B. F. 
F. Mullen Hamblen H. & Harrison Clinton P. F. Sweeten 
Quantities. Minahan, & Const’n Plunkett, Costa, & Stevens, Brennan, & Son, 
Orange, Jer- Orange, Sons,New Jr.,.New New 
ork. sey 2 York. York. York. N 

Bailing and draining ......... $250.00 $310.00 $2. 300.00 $1,000.00 $1.00 $500.00 $500.00 $500.00 $1, S00. 00 
Rubble masonry. 11 cu. yds. 8.00 6.50 7.00 7.00 20.00 6.00 8.00 
#6-in. sewer ... -1,600 lin. ft.. 5.87 6. 7.25 6.00 6.94 8.50 7.320 6.10 
60-in, ae 5.60 65 6.03 7.00 5.50 5.54 7.45 7.30 6.70 
57-in ere 5.40 4.75 4.52 6.65 4.50 6.02 7.45 6.20 5.10 
45-in i Aiaallales 4.10 3.80 3.45 4.00 4.00 4.57 6.75 5.00 8.65 
42-in. 8.85 3.35 3.40 3.80 3.75 4.14 6.820 4.™) 3.20 
18-in. pipe ......1,500 “ “ 1.20 1.85 85 1.45 1.00 1.20 1.45 1.60 1.14 
Manholes ....... 22 each... 27.00 30.00 34.00 30.00 23.00 20.00 75.00 40. 25.00 
Receiving basins. 37 ‘“ ... 87.50 105.00 134.00 100.00 §=100.00 125.00 130.00 160.00 81.00 
Concrete ........ 1,200 cu. yds. 3.25 5.00 4.88 5.75 5.50 7.0 6.00 6.) 6.00 
; eli 8.41 2.00 2.00 2.65 1.40 1.50 1.00 1.5) 0 
80 M. ft 20.50 25.00 26. 26.00 30.00 20.00 85.00 25.00 20.00 


| 
| 


| 


ASPHALT PAVING.—Bridgeport, Conn.—The Boston 
Asphalt Co. has been awarded the contract for rock as- 
phalt vestes in State St. at $2.76 a yd. for 5-year guar- 
antee, $2.95 for 10-year guarantee and $3.20 for 15-year 
guarantee. Car! Foster, Chn. Com. 


“Bids Received at Duluth, Minn. ie ‘July 1, 1899, tor - Revetment Work on Portage “Lake Ship Canal. 


Quantities, 
Revetment work: Sheet piling driven...... 6.960 lin. ft. 
Sheet facing . 
Pile pier in Lilly Pond. 
With maple waling strake .. aeadeds 
With oak waling strake ....... 
Crib pier, at the upper entrance........ 300 lin. ft. . 


Hugo Powell & Collier- Butler- 

& Mitchell, Weeks Porter J.B.Don- 
Tims, Mar- Co.,New  Bros., nelly, 
Duluth. quette. York. Duluth. St. a Buffalo 


$7.85 $9.19 $9.43 $8.82 $10.40 $10.71 
7.85 7.90 10.40 8.75 10.45 9.68 


11.65 12.90 12.80 12.34 14.20 14.86 
11.65 12.93 12.83 12.34 14.20 14.86 
22.00 21.95 21.63 22.33 29.65 29.14 


$132,274 $147,622 $155,114 $144,201 $169,629 $173,229 


GR ADING, ETC.—Washington, D. C.—The ‘district com- 
missioners received the following bids July 8, 1899, for 
grading in certain streets; price given is per cu. yd.: 


Kenesaw 22d & 


Michi- Albe- Ave. and 234 Sts. 
Bidder. gan a marle St., Park Rd, Brkland, 

ets. cts. cts. 

Andrew Gleason..... 30° 28 45 
27 81 40 
Geo. B. Mullin ...... 27 23 32 86 
E. G. Gunnell ...... 28 28 29 39 
23 27 31 38 
James Frawley ..... 24% 29% a 25 


F. M. Kemp & Sons have been awarded the contract for 
laying cement pavement in the yard of the Western Mar- 
ket at $1.19 a sq. yd.——Littlefield & Alvord have been 
awarded the contract to haul 36-in. water pipe from the 
wharf at the foot of 26th St., to Argyle Park and vicin- 
ity, in connection with the new Brightwood reservoir now 
building, at 99 cts. a long ton. 

SEA WALL AND GRADING.—Winthrop Beach, Mass.— 
The following bids were received July 10 by the Metropoli- 
tan Park Commission, Boston, for building a sea wall and 
grading the beach; Wm. T. Pierce, Engr.; all bidders 
of Boston, except when otherwise stated; contract let to 
Ross & ‘Fowler July 12 for all stone: 


DREDGING, ETC.—Wilmington, Del.—We are informed 
that the following bids were received July 10, 1899, by 
Wm. F. Smith, U. S. Agent, for dredging in the Appoquini- 


SEWERS.—Fargo, N.Dak.—The following contracts have 
been let for constructing sewers in certain streets: 9th 
St.—Jas. Kennedy, 30-in. brick sewer, $4.49 a lin. ft.: 
2,333 ft. 12-in. pipe, $1.69 a ft; manholes, $74.50: catch- 
basins, $45; flushtanks, $129; 10th Ave.—C. H. Porritt, 
12-in. pipe, $1.34 a ft; manholes, $50; catchbasins, $45: 
flushtanks, $135; also same bidder for 12-in. pipe sewer 
in Ist St., $1.24 a ft.; catchbasins, $45; manholes, $50: 
flushtanks, $135. 

WATER PIPE AND CASTINGS.—Philadelphia, Pa.—We 
are informed that the following bids were received July 
12, 1899, for furnishing 2,000 tons of water pipe, and 200 
tons of castings: Cast-iron pipe—U. S. Cast-Iron Pipe & 
Foundry Co., Chicago, $24.87 a short ton (accepted): Cam- 
den Iron Works, Philadelphia, $24.98; Special Pipe Fit- 
tings—Camden Iron Works, $45 a short ton (accepted); U. 
S. Cast-Iron Pipe & Foundry Co. $47. 

DREDGING AND DIKE.—Maumee River and Toledo 
Harbor, 0.—The following bids were received by Col. Jared 
A. Smith, U. S. Engr., Cleveland, O., for dredging in Mau- 
mee River and for building a dike in Toledo Harbor, 0O., 
as advertised in Engineering News; Lydon & Drews Co. 


being the lowest bidder, was recommended for acceptance: 


Bids Received at Cleveland, O., June 30, 1899, for Dredging and Constructing a Dike. 


“Outer Middle 


Dredgin 


Inner River 


division, division,division, division, Mat- -—-Stone-—, -——-Filling,-— 


Bidder. 1,600,- 1,484,- 1,884,- 290,- tresses, Wa Cap, Earth, Soll, 
000 000 5,600 17,600 360 14, 1, 

cu.yds. cu.yds. cu.yds. cu.yds. sq.yds. tons. tons. cu.yds. cu.yds. 
Buffalo Dredging Co., Buffalo, N. Y..... $0.13 $0.10 $0.10 $0.10 $080 $1.70 $2.10 $0.28 $1.00 
Edward J. Hingston, Buffalo, N. Y...... .73 1.59 2.24 24 
Lydon & Drews Co., Chicago, Ill......... J 08 09% 1.10 1.60 1.40 
Atlantic, Gulf & Pacific Co., New 11 4.00 2.00 2.50 10 1.00 
G. H. Breymann & Bros., Toledo, .08 081% 08% .75 1.90 2.05 40 
Carkin, Stickney & Cram, Detroit, teh, 10 12 14 .16 .48 1.05 1.68 25 .40 
James Rooney, Toledo, O. ....... | .08% 10% 10% -15 1.90 2.05 .BO 
Jas. B. Donnelly, Buffalo, ll 10 10 AT 2.30 2.90 15 
The L. P. & J. A. Smith Co., Cleveland. 10 10 10 .80 2.00 2.10 .80 .60 
Morris & Cumings Drdg. Co., , New York.. -108 10% 21 1.90 2.50 35 


mink, Smyrna and Murderkill rivers, as advertised in En- 
gineering News: Dredging—River & Harbor Impt. Co., 
Camden, N. J., 12 cts. a cu. yd.; John J. Mills, Camden, 
12 cts.; Jas. H. Egan, Charleston, S. C., 13 cts.; Dela- 


Filling 10-in. 


Earth ma- 

Bidder. grad’g, terial, pipe, 

11,000 = 2,000 276 
cu.yds. cu.yds. lin.ft. 

Geo. M. $0.65 $1.10 $1.00 
Franklin A 2.10 1.70 1.50 
Simon J. 49 .53 2.50 
H. A. -50 1.50 1.50 
Denis F. O’Connell ........ 60 125 2.45 
Harries & Letteney 38 59 1.10 
320 1.28 2.50 
Ble & Buswell, Woburn....... 30 150 140 
Fitzgerald, New London .. .25 1.00 1.48 
Richard D. Shanahan. ......... AT 57 =1.00 
H. E. Fletcher, yg! Cheimsford. . 45 1.35 1.00 
Holbrook, Cabot & Daly............ 40 100 125 
C. E. Trumbull & 40 80 
John Cashman, Quincy. ......... 
Ross & Fowler ......... 2% 115 125 
Murdock Parlor Grate Co........- 25 861.88 2B 


Bids Re Received : at Beaten, Mass., ., July 10, 1899, , for Sea Wall and Grading, at Winthrop Beach, Mass. 


Masonry, 9,500 Coping, 5,500 -———————-Totals-——_, 
ds. Concrete Conc’te 


Con- Con- All and &con- 
Stone. crete. Stone. crete. stone stone. crete. 
$7.75 $5.00 $2.50 $179,626 $110,751 $97,001 
8.50 6.60 475 1.75 133,789 15,7: 99,239 
8.43 10.30 4.75 13,850 131,115 ..... 
Ta. 428 -.. 103,114 41 
7.00 7.00 400... 96,27' 
681 6.19 3.75 3.08 95,096 .206 85,521 
6.99 7.10 3.69 1.65 92,364 93, 82,189 
6.41 6.48 3.89 2.73 88,516 89,181 82,80 
407. 87 
6.17 698 3.93 
6.25 6.75 3.60 
6.49 7.50 3.25 
6.47 5.47 38.00 
6.00 9.00 3.25 
6.20 6.00 3.10 
5.55 6.27 3.70 
5.50 6.00 3.50 
5.20 6.00 3.55 
1000 150 


PAVING.—Chillicothe, 0.—We are informed that the fol- 
lowing contracts were jet July 5, 1899, for brick paving, 
as advertised in Engineering News; H. M. Redd, Cy. 
Engr.: 4th St.—Sullivan & Graham.Columbus, 0., straight 
curb, 3,270 ft., white limestone, 52 cts: Berea stone, 36 
ets; ‘amherst stone, 86 cts; cement, 35 cts.; circular curb, 
250 ft., white limestone, 80 cts.; Berea and Amherst, 70 
cts.; cement, 45 cts.; excavation, 4.300 cu. yds., 30 cts., 
concrete foundation, 1,100 yds., Portland cement, $2.00: 
hydraulic, $1.40; rolled gravel foundation, 1,470 yds., 50 
cts.; vitrified paving brick, 6,200 sq. yds., Union paver, 
75 cts; Star, Athens and Townsend block, 75 cts.; Hall- 
wood block, 74 cts.; Portsmouth block, 75 cts.; block as- 
phalt, $1.80; cement filler, 8 cts; Murphy grout, 12 cts.; 
tar, 10 cts.; No. 6 filler, 9 cts; bituminous pout filler, 
\% strip; total for asphalt block, $15,335. 2d St.—Pfaff, 
Ringwalk & Smith, Chillicothe, old curb to set, 20 cts.; 
straight curb, 1, ft., white limestone, 56 cts.; Berea, 
42 cts.; Amherst, 42 cts.; cement, 20 cts.; Bedford lime- 
stone, 44 cts.; circular curb, 80 ft., white limestone $1.12; 
Berea, 73% cts.; Amherst, 92 cts.; cement, 40 cts; Bed- 
ford limestone, 88 cts.; excavation, 2,670 yds., ¥ 
concrete foundation, Portland cement, 870 yds., $2.64; 
hydraulic cement, $1.58; rolled gravel foundation, 1,160 
cu. yds., 58 cts; —- brick, 4,640 yds., Union and Star, 
72 cts.; Athens block, 72% cts.; Townsend block, 75 cts.; 
Bolan and Portsmouth brick, 72 cts.; 
cts.; Murphy grout filler, 15% cts.; tar and No. 6 filler, 
15 ets.; bituminous pout filler, 2,516 *t., % strip, 2A ets.; 
brick masonry, 6 cu. yds., $6.50; 12- in. sewer pipe, 46 
ft., 40 cts.; 18-in., 50 ft., 60 cts.; total, $6,764. t St. 
and Main St., both contracts let to Pfaff, Ringwald & 


cement filler, § 
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Smith. The bids for both streets were the same as those TES. years with Westinghouse automatic air brakes. Ty 
for 24 St., with following exception: Paint St., circular INDUSTRIAL ad . to be manufactured in Russia. te thn 
curb, 133 ft., Amherst, 72% cts.; cement, 48 cts.; brick, 
9,590 yds., Union paver, 75 cts.; Star block, 72% cts.; 
Athens, 72 cts.: Townsend, 72 cts; cement filler, 9,500 
yds., 16% cts.; Murphy filler, 15 cts.; total, $13,735. Main 
been, 6,450 yds., 73% cts.; Murphy filler, 16% cts.; 
total, $9,412. 


SEWER SYSTEM.—Somerset, Pa.—We are informed that 
the following bids were received July 12 for constructing 


a system, as advertised in Engineering News; as only 
$20,000 was voted in 1898 for a system the bids have been 
rejected; Jas. S. Haring, Engr., Crafton, Pa.: 
Bids Received at Somerset, Pa., July 12, 
Items and Quantities. 
Trenching and backfilling: 3 ft 155 lin. ft 
11° 
1,000 
12-in. sewer pipe laid . sec 2,078 
t-in. T on 12-in. pipe, each piece laid «Phe 
12-in. c.-i. pipe per ft. in position oo 
Manholes, complete with cover, 4 ft. deep................ 
“ g ‘ 99 : 
16 
Miller special design flushtank, 6 ft. deep Oe ie 
‘ 10 “ 1“ 
Inspection holes, with cover, any depth.... Seach... 
130 cu. yds. 
18-in. c.-i. pipe in position ............... 100 lin. ft.. 
2.900 ft. 18-in. pipe laid; 1,007 ft. 15-in. sewer pipe 


THE FAIRBANKS CO., New York, has just shipped 
160 weighing scales, etc., to St. Petersburg and Moscow, 
Russia. 

THE McKIERNAN DRILL CO., 120 Liberty St., New 
York, is reported about to ship 30 rock drills and other 
specialties to Johannesburg, South Africa. 

THE PHOENIX BRIDGE CO., Phoenixville, Pa., has 
completed the last of the 18 steel bridges being built for 
the Eastern Chinese R. R. The bridges were all completed 
within ten weeks after work was begun. 


1899, for Constructing a Sewerage System. 


Cronin & Greenville 
O’Herron, Ott Bros., Rosser Simon Construc- 
162 W 1825 Whar- Harrold, tion Co., 
‘Carson St., _ton St., Castor, Beaver Green- 
Pittsburg. Pittsburg. Bellaire,O. Falls, Pa. ville, O. 
$0.25 $0.25 $0.26 $0.20 $0.28 
-26 .25 .80 -28 
.82 .80 .40 -28 
.88 45 .28 
46 45 .83 52 .82 
67 .88 -60 82 
.80 .65 -70 42 
-90 .80 42 -80 42 
.98 -95 .58 .60 
.98 1.00 -60 -60 
1.12 1.10 1.00 .75 1.00 
1.28 1.30 1.10 .80 1.10 
1.40 1.40 1.40 90 1.40 
1.60 1.50 -90 1.90 
2.25 1.10 2.25 1.60 1.70 
18 -19 .24 .19 
-95 .82 .00 1.00 1.00 
63 -80 -75 -80 
44 43% -70 .50 -70 
1.80 1.80 3.00 -80 3.00 
1.70 1.80 2.50 60 2.50 
1.10 1.00 2.10 50 2.10 
25.00 25.00 30.00 35.00 30.00 
30.00 35.00 50.00 42.00 30.00 
35.00 35.00 50.00 45.00 30.00 
36.50 35.00 50.00 47.50 35.00 
36.50 35.00 50.00 50.50 40.00 
36.50 35.00 44.00 53.00 42.00 
36.50 85.00 45.00 55.00 45.00 
36.50 85.00 48.00 58.00 48.00 
36.50 35.00 60.00 60.00 50.00 
36.50 35.00 52.00 62.00 52.00 
86.50 35.00 55.00 65.00 55.00 
36.50 35.00 58.00 68.00 58.00 
36.50 35.00 60.00 72.00 60.00 
86.50 35.00 63.00 75.00 63.00 
70. 60.00 90.00 90.00 90.00 
73.00 70.00 100.00 108.00 100.00 
74.00 70.00 125.00 110.00 125.00 
75.00 70.00 140.00 113.00 140.00 
75.00 70.00 150.00 115.00 150.00 
27.500 $27,200 25,600 $25,385 $24,891 
$16.00 $15.00 $25.00 $25.00 $25 
8.00 2. 3.00 2.00 3. 
3.00 2: 5.50 2.60 5.50 
laid: 5 ft. 18-in. on 18-in. T’s: 40 6-in. on 15-in. T’s; in 


lump sum and no items For each lineal foot of trench 
concreting bottom, wet excavation and all work connected 
in above items in table. The excavation is through earth, 


WATER PIPE.—San Jose, Cal.—The following bids were 
received July 4 for iron pipe to be delivered at the depot: 
the specifications calling for 2,650 ft. of 4-in : 6,000 ft. of 
3-in., and 7,350 ft. of 2-in. pipe: M. P. Madison, $5,345; 
Geo. H. Tay & Co., 2-in., 19% cts. a ft.; 3-in., 40 cts.: 
, 56% cts. Chris. Hirth, 2-in., 16% cts.; 3-in., 344% 
cts.; 4-in., 48% cts. John Stock Sons, 2-in., 16 cts.: 
3-in., 35 cts.; 4-in., 50 cts. All bids were rejected, as 
they were unsatisfactory on account of the prevailing high 
prices of pipe. Bids will probably be asked again in a 
few months. 

PIER WORK AND JETTY.—Erie Harbor, Pa.—The 
following bids were received July 12 by Maj. Thos. W. 
Symons, U. S. Engr., Buffalo, N. Y., for a timber and 
concrete plier and timber crib jetty, at Erie Harbor, as 
advertised in Engineering News: contract let to Jas. P. 
Donnelly; all Buffalo bidders but L. P. & J. A. Smith Co., 
Cleveland, O.: 


ing and backfilling, including all sheeting, bracing, filling, 
therewith, are included in the trenching and backfilling 
clay and shale, with some ledge rock. 


THE PRINDLE PUMP CO., 120 Liberty St., New York, 
has the contract for the pumping machinery for the sew- 
age pumping plant to be erected at Honolulu, H. I. The 
contract is said to include engines, boilers, centrifugal 
pumps and other equipment. 

THE CHICAGO PNEUMATIC TOOL CO., Monadnock 
Block, Chicago, is reported to have booked over 500 orders 
within a month, its present business being in excess of 
that for any previous year. Pneumatic tools are being 
shipped to South Africa and Australia. 

THE NEW YORK FILTER MFG. CO., 26 Cortlandt St., 
New York, reports an active demand for its filtration 
plants, and has recently closed orders for a city water- 
works filter plants for Hornellsville, N. Y., 3,000.000 gal- 
lons daily capacity. The Western associates of the New 
York Filter Mfg. Co., the 0. H. Jewell Filter Co., of Chi- 
cago, has also closed orders for city water-works filter 
plants for Clarksville, Tenn., 1,500,000 gallons daily ca- 


Bids Received at Buffalo, N. Y., July 12, 1899, for Constructing a Pier and Jetty in Erie Harbor, Pa. 


Th 
L.P. & J.A James Buffalo 
Quantities. Smith E. J. P. Dredging 
Co. Hingston. Donnelly Co. 

Concrete superstructure on North Pier: 
Removing old superstructure .................. 1,210 lin. ft. . $7.00 $3.00 $2.50 $4.50 
3,000 ft. B.M. 40.00 22.00 49.00 00 
White oak timber in place ................0% 8,000 « «« 45.00 82.00 59.00 65.00 
Stone filling in superstructure ............... 800 cu. yds 1.75 1.50 1.20 1.97 
Concrete im J 8.00 7.05 6.61 8.30 
North Pier Extension: Dredging for foundation*.. 3,000 cu. yds .25 
Foundation stone in place ..... 5,000 1.75 1.50 1.20 1.97 
540 lin. ft.. 91.00 89.00 79.14 97.95 
Timber crib Jetty: Dredging (place measurement) 150 cu. yds. 1.00 .80 55 -25 
Foundation filing stone in place............... a =. 1.90 1.50 1.40 1.97 
Hemlock timber in place ...............00-0005 132,224 ft. B.M. 21.00 20.00 22.50 20.50 
Drift bolts and spikes in place................ .04 .03 .04 

*Scow measurement. 


EXCAVATING AND BORING.—Washington, D. C.—The 
following bids were received at the U. S. Engineer Office, 
735 North Capitol St., Washington, for excavating and 
borings on site of new building for government printing 
office: (1) borings, (2) excavation test pit. (3) general ex- 
eavation, (4) trench excavation: S. Carmody & Son, Wash- 
ington, (1) $2 a ft., (2) $1 a cu. yd., (3) 44 cts a cu. yd., 
(4) 75 ects. a cu. yd.; Andrew Gleason, Washington, (1) 
$1, (2) $1, (8) 59 ets., (4) 74 cts.; M. Burke & Co., Wash- 
ington, (1) 5 ects., (2) $1, (3) 63 cts., (4) 80 cts.: Edwd. 
Landvoight, Washington, (1) $.. (2) $2.59, (3) 59 cts., (4) 
$1.50. 


REPAIRING BREAKWATER.—Block Island, R. I.—Maj. 
DD. W. Lockwood, U. S. Engr., received the following bids 
July 10, 1899, for repairing the breakwater at Block 
Island: Stone—John Beattie, Leete’s Island. Conn., $2.26 a 
ton of 2,000 Ibs.; Eugene S. Belden, Hartford, $2.43. 


pacity, and Chihuahua, Mexico 1,000,000 gallons daily ca- 
pacity, and an increase of 500,000 gallons to the Waterloo. 
Ia., Jewell filters. 


MR. EDWARD ROBINSON, Proprietor of the Wells 
Light Mfg. Co.. 44 Washington St.. New York. is making 
a business trip through Buffalo, Cleveland, Toledo, Cni- 
cago and Pittsburg in the interests of the ‘‘Wells Light.” 
the patents for which he controls in this country. 

THE CORNELL MACHINE CO., 176 West Superior St ‘ 
Chicago, is the new incorporated name of the Coal Han4- 
ling Machinery Co., manufacturers of the Cornell gas and 
gasoline engines. Pres., W. S. Bogle: Secy. and Gen. 
Mer., H. W. Boies; Mgr. of Sales Dept., W. B. Wood. 

THE WESTINGHOUSE AIR BRAKE CO., Pittsburg. 
Pa., has secu a contract from the Russian Imperial 
Railway Commission to equip al] its cars in the next four 


reports 
the contracts probably amount to about $10,000 oon thar 
THE STANDARD PNEUMATIC TOOL co M41 RB 
way, New York, is making an effort to incress. ;,. 
eign business. It is stated that Edwin N. Hy ey 
has just started for England to make arran::; 
the construction of works near London, wher- 
cialties will be manufactured, and also to-¢stahiic 
ditional agencies in various parts of Europe 


THE METROPOLITAN 


ELECTRIC THIRD 
TRACTION CO., 79 Milk St., Boston, Mass., contrais 
eral third-rail electric systems, but attention js shane 
present to the introduction of its new mechanics) a.n° 
ance for supplying electricity to railway cars hy manne 


of a series of electrical cups laid alongside of on. o¢ the 
rails for short circuit purposes. The result is tha: ..) 


the rail beneath the car is alive at any time, +h; ph | 
the track system being entirely dead. Pres ¢ ag 
Merrill; Secy., George W. Hills; Treas., Edwin 1, Pils. 
bury. 

THE WESTINGHOUSE ELECTRIC & MFre co 
Pittsburg, is reported as planning to build plants for th, 
manufacture of electric machinery in all the ; incipal 
countries of Europe. Geo. Westinghouse, Jr., Pres han 
been in England for some time arranging for the plant 
to be erected at Manchester. It is said that plants of the 
same character will be erected in Germany, Russia 
France and possibly some of the smaller countries “The 
plant at East Pittsburg will be copied in the labor- 
saving appliances. The company has several large for- 
eign orders on hand, including one for machines aggre- 
gating 10,000 HP. for the new electric light station at 


Manchester, England. 


THE STARR ENGINEERING CO., West and Horatio 
Sts., New York, reports the following installations under 
way: 12-ton refrigerating plant for the Rosemary Cream- 


ery Co., Adams, N. Y.; 150-ton absorption machin: 


of 
Starr type for the Manhattan Refrigerating (Co — 
York; 600-gallon distilling apparatus for Dr. Wood's 


Turkish baths, Brooklyn. The company has jyst in- 
stalled a 150-ton absorber and water-cooling system for 
the Atlantic City Cooling Co., Atlantic City, N. J 


and 
is now furnishing plans and supervision for the new cold 
storage plant of the Kings County Refrigerating Co Hal! 


St., near Flushing Ave., Brooklyn, where two 150-ton 
absorption machines of the Starr type will be installed 

THE PRESSED STEEL CAR CO., Pittsburg. reports 
that since Dec. 13, last year, 12,598 steel cars have been 
vrdered of the Pressed Steel Car Company for delivery 
this year, of which nearly one-half has been delivered. 
Cars were ordered the first six months at the rate of 
$25,000,000 a year. Schoen patent trucks, bolsters. and 
miscellaneous pressed steel parts ordered make up a mag- 
nificent volume of business for the year. Between July 
5 and 15 the company has delivered 168 cars to the Pitts. 
burg & Lake Erie R. R., 40 to the Lake Termina) R. R 
operated by the Lorain Steel Co., and 119 on a large order 
received from the Oregon Short Line Ry. Deliveries of 
trucks, bolsters and other pressed steel parts were wel] 
up to the magnificent average for the past two months 

THE BUFFALO FORGE CO., Buffalo, N. Y.. has re- 
cently received an order for a fan system heating and 
ventilating apparatus to be shipped to Japan. It is to he 
used at the Imperial Crown Prince Palace now building 
in Tokio. The fan is of special design and has an engine 
of the United States government type direct attached for 
driving it. East section of the heater is valved separately, 
The arrangement is such that either live or exhaust steam 
may be used entirely or any portion of live or exhaust 
steam, as may be desired. This order is said to have been 
received at a price one-third higher than any other bid 
submitted. The company at the present time has in 
covrs® of construction another large order from the 
Japanese government, including pressure blowers for 
foundry work, etc. 

THE BALDWIN LOCOMOTIVE WORKS. Philad-!phia 
says a press report, has just received an order for 13 con- 
solidation engines for the State Railways of Finland. 
These are to be ready for delivery by Jan. 1. 1990. A 
number of engines included in the various foreign orders 
received by the firm during the past six months are now 
completed, and within the next ten days 80 of them will be 
shipped to their destinations. The steamship ‘‘Puritan’’ is 
taking on 40 engines for the Chinese & Eastern Ry. and 81 
more are to be built and ready for shipment by the begin- 
ning of next year. The ten locomotives for the French Stat 
Ry., the first American engines ever exported to France 
are being loaded on the steamship ‘‘Panama."’ which 
leaves for Bordeaux in a few days. The second lot of ten 
engines for the Midland Railway of England wil! leave 
New York in a few days on the steamship ‘‘Creig Earn, 
and 20 more will be shipped about July 24 on the steam- 
ship ‘‘Uplands’”’ for the Moscow, Kiev & Voronej Ry (Eng. 
News, June 15, 1899). 

THE POTTSTOWN BRIDGE CO., Pottstown, Pa., has 
been organized with a capital stock of $300,000: directors: 
Myron C. Wick. Youngstown. O.; Francis H. Saylor. 
Pottstown; A. W. Mellon. Pittsburg; Henry G. Morse, 
Philadelphia:, Edwin McEwen, Pottstown: officers: Pres., 
Myron C. Wick; Vice-Pres. and Gen. Megr.. Francis H 
Saylor; Secy. and Treas., Edwin McEwen. The company 
recently purchased the plant formerly owned by Cofrode 
& Saylor, and after extensive repairs has just put it Wo 
operation. Mr. Wick is well known in the iron world as 
being prominently identified with the Republic Tron & 
Steel Co. and National Steel Co. Mr. Saylor was formerly 
President of the firm of Cofrode & Saylor, and has had 
a long connection with the bridge and structural business 
Mr. Mellon is a prominent banker of Pittsburg. Mr. 
Morse is President of the New York Shipbuilding Co., 
which is about to construct an extensive plant at Cam- 
den, N. J., and Mr. McEwen was formerly Secretary of 
the Union Iron & Steel Co. at Youngstown. The com- 
pany has large orders on its books sufficient to keep the 
works in operation for some months to come. A press re- 
port says that 1,000 men will be given employment. 


Mail Delivery Notice. 


Special efforts are made to deliver our paper to its 
readers each week at the earliest possible moment 
The largest binding and mailing establishment in New 
York begins work on Engineering News early each 
Wednesday evening, and all papers for Boston, Philadel- 
phia and Washington are usually in the New York post- 
office by midnight; all Brooklyn and New York city papers 
by 8 o’clock—in ample time for the first delivery Thurs- 
day morning. The entire edition, including foreign cop- 
ies, is in the mail soon after 6 o’clock Thursday mort- 
ing. If your paper is not received promptly we advis? 
that you make a complaint * your local post-office off- 
cials. 


PE 

NE 
py 

+) 

t 

t 

f 

n 

b 

\ 
| \ 
\ \ 


PE 
NE 
PI 
it 
j 
. th } 
t 
1 
t 
] 
ts 
n 
7 
i fy 
n 
r bd ‘ 
af 
e- 
at 7 
ha } 
a 
4 
h 
31 
at 
h 
ve 
m 
as 
rs: 
or 
se 
H 
ny 
de 
in 
as 
& 
riv 
ad 
eg 
r > 
0., 
of : 
m- 
he } 
re- | 
its 
mt 
ew 
ch 
el- 
ers 
fs- : 
op- 
| 
8) 
- | 
. \ ~ 
\ \ \ : \ 


